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TIME AND PROGRESS SCHEDULES 


UESTIONS have been asked from time to 
time in the House of Commons as to whether 
Time and Progress Schedules are being used to 
expedite the progress of Government building 
work. The answer, to use Parliamentary language, 
is in the affirmative. Time and Progress Schedules, 
of course, are no new thing. They have been used 
in this country by big firms of building contractors 
for at least twenty years, mainly in connection with 
large jobs—such, for example, as Devonshire House 
and the I.C.I. building. But they have not been 
used much, if at all, for small jobs nor by the 
smaller firms of builders. 
For the past twelve months at least, Time and 


Progress Schedules have been used on all work 


under the charge of the Ministry of Works and 
Planning, and we print on page 396, some in- 
teresting notes which we have received from the 
Ministry on the system in operation. 

The groundwork of these schedules does not 
differ greatly from those in use in civil building in 
pre-war days, but the general scheme presents a 
very emphatic difference. The main features may 
be summarised as follows. Charts are prepared, 
whether for single buildings or groups of buildings, 
showing the estimated time for the execution of 
the work under various trade headings, and the 
work actually executed. These charts are accom- 
panied by graphs indicating the estimated labour 
force, compiled in the first instance by the architect, 
i.é., the Ministry itself, and second, corrected at 
an early joint meeting by the architect, contractor 
and engineer. There are certain minor differences 
in accordance with whether the contract comprises 
a single building or a group of buildings, but the 
general principle remains the same. In addition to 
this the clerks of works report weekly as to labour, 
materials, transport and housing difficulties of 
labour. The country is divided into areas, each in 
charge of a resident engineer and clerk of works. 

Finally, the combined progress and reporting 
system is then used to refer difficulties to separate 
groups in the Ministry of Works and Planning 
which deal with the following :— 

(a) Men’s welfare; (b) transport either of 
labour or materials; (c) shortages of plant; (d) 
labour difficulties; (e) shortages of materials ; 
and (f ) finally, the Information Section collates all 
information supplied on the clerk of works’ and 
resident engineer’s reports and produces a weekly 
report giving the anticipated dates of completion 
of each contract, the state of the work and the 
forecast date of completion of the whole job. 


The whole of this work is co-ordinated by the 
Chief Progress Officer. 


When we consider the scheme as a whole two 
points are apparent. 

First, that instead of the contractor being given 
a time period or asked to state a time period and 
then to prepare a progress chart in accordance, 
the actual chart is prepared by the Ministry itself 
and this estimated period is checked by the con- 
tractor in conjunction with the Ministry officials 
after the contract is begun ; 


Second, the very high degree of centralisation 
which is embodied in the scheme. 


As regards the first point, we must admit that it 
is only too probable that its necessity has been 
forced on the Ministry by the incapacity of many 
firms to organise—an incapacity which was only 
too apparent in pre-war years. The fact is re- 
grettable, but it would be idle to labour it. 


The second point is another matter, and more 
open to debate. It is obviously quite impossible 
for each contract to be run on its own by the 
appropriate architect in times of urgency such as 
these. There would be a lack of co-ordination 
in the whole building programme owing to the 
varying capacity for organisation of different men. 
It is a far cry from this, however, to the very 
great extent of centralisation shown in this 
scheme. 

We would suggest that a certain measure of 
decentralisation may be desirable. Why should 
there not be, in addition to the Chief Progress 
Officer in London, a Chief Progress Officer in each 
Region who should be responsible for progress in 
that Region? The Chief Progress Officer in 
London would still, of course, have general control, 
but there would be no danger of his carrying an 
unduly heavy burden of responsibility. 

That is the only criticism we have to offer 
on what appears to be a very efficient piece of 
organisation. 

The industry not being generally accustomed to 
Time and Progress Schedules, it is to be imagined 
that the Ministry could have had no easy task 
in securing their general adoption. We believe 
that a good deal of educational work is still 
necessary, and the subject might well be closely 
followed up not only by contracting firms but 
by the builders’ foremen and clerks of works’ 
organisations, for it is upon the builders’ foreman 
and the clerk of works that the successful working 
of the schedules ultimately depends. 
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NOTES ann NEWS 


Call-up of Building Trade Labour. 

WE have received from Mr. C. G. 
Rowlands, Secretary, National Federa- 
tion of Building Trades Employers, a 
copy of a letter received from Mr. 
Ernest Bevin, Minister of Labour and 
National Service, with regard to the 
calling-up for military service of men 
from the Building and Civil Engineer- 
ing Industries : — 

“IT am writing to confirm the informa- 
tion already given verbally on my behalf 
regarding the call-up of men employed in 
building and civil engineering occupa- 
tions. Having regard to the numbers of 
men required by the Armed Forces in the 
months of November and December, the 
Government have decided, after careful 
consideration, that amongst the measures 
to be taken to meet those demands must 
be the call-up of the building workers 
whose calling-up was deferred last July 
for the purposes of the extended building 
programme. The men who will be called 
up will mainly be those who were under 
30 years of age at their prescribed date of 
registration, 1.e., men born after June 22, 
1910; but if the numbers available after 


From A.A, Exhibition of Members’ Sketches. 
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medical examination do not reach the total 
of 28,000 required, an extension to older 
men will be necessary. It is expected that 
the larger proportion will be required in 
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ST. PAUL’S, FROM STATIONERS’ HALL. 
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November. Applications for deferment in 
these cases cannot be accepted in any cir- 
cumstances and should not be made. A 
small number of men, classified as navvies 
and labourers, will not for the time being 
be included in this call- up. 

“*In announcing this decision I wish to 
make it clear that the fact that the men 
are being called up should in no way be 
taken to indicate that the extended build- 
ing programme has lost any of its urgency, 
I realise that the call-up will throw a 
strain on the industry at a time when it 
is already carrying a heavy load, but I am 
confident that both sides will realise that 
the needs of the Armed Forces must be 
paramount and that they will respond to 
this further effort required from them. | 
should perhaps also add the warning that 
the man-power demands are such that 


further and continuing calls on the 
industry must be anticipated in due 
course.”’ 


Land Title Inquiry. 

Tue Lord Chancellor has appointed 
a Committee to consider a recommen- 
dation of the Scott Committee that 
registration of title of land should be 
compulsory throughout England and 
Wales. The Committee comprises: 
Lord Rushcliffe (chairman), Sir Claud 
Schuster, Mr. G. E. A. Grey, Mr. G.§. 
Pott, Mr. David Smith, Mr. W. P. 
Spens, Mr. L. Dudley Stamp, Mr. 
A. H. Withers, and Mr. I. D. Yeaman. 


Exhibition of Sketches at the A.A. 
Tue exhibition of members’ sketches 
now on view at the Architectural 
Association is small (it consists of only 
39 exhibits, all completed since the 
outbreak of war), but the quality of 
the work is high. The principal ex 
hibits are the work of those who have 
been persistent in their efforts. Mr. 
J. Westwood’s ‘St. Paul’s” 
(No. 18) is a vigorous charcoal and 
red chalk drawing of a view of the 


Cathedral opened up by the clearance 
Mr. 


of bomb-damaged buildings. 
Cyril Farey’s watercolour of “St. 
Paul’s from the Stationers’ Hall’ 


(No. 26) is an attractive and unusual 
composition, with striking light and 


shade. Mr. Max Hofler’s ‘Snow 
Scene, Harrow’ (No. 28), an ail 
colour, conveys the impression and 


atmosphere of a still, cold winter day 
well. Mr. Julian Leathart’s e& 
hibits, ‘‘ Norfolk Mill”? and “ Ror 
ford Farm, Herts’”’ (Nos. 31 and 32), 
are two broadly handled studies in 
the manner of the old watercolour 
painters. Mr. J. M. Pypem 
‘Hydrangeas’ (No. 7), in oil, is4 
pleasing and harmonious lighting anf 
colour scheme. Mr. A. W. Kenyon, 
the President, contributes ‘‘ Troné- 
heim, Norway ” (No. la), now in the 
news. No. 37, “ Afterglow,” by Mr. 
J. Seymour Lindsay, is a direct lant 
scape with an old barn, well expres 
ing its title. Mr. Rowland Pierces 
* Deserted Mill” (No. 21) also doe 
likewise. Mr. K. Dalgliesh (No. bi 
“Waterloo Bridge ’—pencil), M 
John Grey, Mr. Norman Westwool 
and others also contribute pleasitt 
studies and impressions. In a few il 
stances the subjects and their methods 


of representation can only be under lett in. 
stood by the few or ‘by their perpett me to bd 
tors. The exhibition remains opélMBing wou] 


until November 20. 
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LECTURE BY MR. THOMAS SHARP 
AT THE A.A. 

A werTING of the Architectural Associa- 
ion was held on Tuesday, October 27, at 
%, Bedford-square, W.C.1 (the President, 
ya. ARTHUR W. Kenyon, F.R.I.B.A., in 
he chair), when a lecture on Civic Design 
yas given by Mr. Toomas Snapp. é 
The LecTURER said that in town planning 
33 we had known it so far architectural 
problems had been sadly neglected. Yet 
je was sure the people of this country had 
yehitectural seemliness in mind, and 
yanted 2 more gracious as well as a more 
gmiortable and a more healthy world. 
There was a tendency to think of civic 
jesign as meaning great vistas, striking 
al effects, regularity, lavishness and 
nonumentality ; and in a city having rich 
juildings to display and a vast scale of 
diversity such things might be very attrac- 
tive, although even there they could be- 
yme tiresome and over-obvious. When 
wplied wholesale to towns having neither 
he scale nor the dignity to support them 
they became merely pretentious. The 
majority of us would prefer to see London 
built with its own individual character, 
nther than that it should become another 
Paris, and not only London but all our 
towns should be rebuilt with this regard 
to British requirements, preferences and 
traditions. 

Among those native traditions was one 
i civic design that had been submerged 
during the hundred years of our most ex- 
tasive town building. It was a tradition 
that differed fundamentally from the 
Baroque traditions of most Continental 
town planning, being more concerned with 
domestic worthiness than with palatial 
glendour. It produced no Champs 
Hlysées, but it gave us the gracious streets 
md squares built in the eighteenth and 
arly nineteenth centuries. This English 
tradition regarded the town as a home 
rather than as a monument. He believed 
we could never again build architecturally 
fne towns, or towns having any claim to 
express their collective social structure, 









util we transferred the architectural em- 
phasis from the individual building to the 
street. This did not mean the reproduc- 
tion of all the paraphernalia of Renais- 
sce design; we must express our 
modern purposes in a modern way. 
Street architecture in the traditional 
sense did not serve modern requirements 
itisfactorily when carried to the heights 
mow becoming customary in our great 
ities. Recent investigation into the day- 
ghting of buildings showed that the 
raditional method of building up front- 
gs and leaving courtyards and light- 
mg wells in the middle of the building 
's, was the worst form of building for 
thing over three or four storeys in 
ght under ordinary conditions of cen- 
city building : in the office districts of 
ge towns and in the building of flats 
id hotels we should have to discard the 
uthod of development by the hollow 
jure. Buildings for that kind of use 
wuld be in the cruciform, the Y, the T 
tthe simple slab form; and, therefore, 
tet architecture in the old sense would 
ty largely disappear from the office and 
led districts of our big towns. This 


j pant that their business centres would be 











Hanged out of recognition. 
If the City of London was to continue as 
gteat business centre and was to func- 


f = t properly, almost every square yard of 


etra: 
opel tg would have to be replanned and re- 


left standing after the bombing would 
“ve to be pulled down, and the whole 


ut; and not on the hollow square 
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system of gloomy internal courtyards and 
narrow slits of light wells. But he was 
not speaking chiefly of London: most of 
our towns were built to comparatively low 
heights and consisted chiefly of family 
houses. In these smaller towns and in 
the residential parts of bigger towns, the 
street should continue to be the unit of 
design. 

Another point before leaving the prob- 
lem of rebuilding the outworn central 
parts of our towns, was that perhaps the 
chief of all the causes that had led to 
architectural disorder in commercial dis- 
tricts was the desire of competing shop- 
owners, business combines, hotel proprie- 
tors or what not, to use their buildings as 
advertisements. The owners of multiple 
shops had been special offenders in this 
direction. The standardised multiple-shop 
fagade should have no place in a properly 
designed shopping street, and indeed all 
cases of advertisement by building should 
be prohibited. 

The blame for this kind of thing might 
often be properly put on the commercial 
client, but the architect had not been en- 
tirely without fault in the past. He 
seemed to have lost the sense of the town 
as a whole and to have thought only of 
his individual building. This he had been 
apt to think of as an expression of his own 
artistic soul, or, worse still, he had taken 
so limited a view of his social responsi- 
bilities that for commercial reasons he had 
striven to make the building his own per- 





COMING EVENTS 
Friday, November 6. 
C.P.R.E. Annual General Meeting. 
Lord Portal will speak. 66, Portland- 
place, W.1. 11.30a.m. Discussion on 
Scott Report. 2.30 p.m. 


Saturday, November 7. 
1.A.A.S. (London and Home Counties 
Branch). Hon. Dougall Meston on 
“* Legal Implications of the Recommenda- 
tions of the Uthwatt Report.” 75, Eaton- 
place, S.W.1. 2.30 p.m. 

INSTITUTION OF MUNICIPAL AND 
County EnerneErs. Mr. H. Thornley 
on “ British Restaurants in Sutton and 
Cheam.” Municipal Offices, Sutton, 
Surrey. 2 p.m. 


Monday, November 9. 
FEDERATION OF GREATER LONDON 


Master Buiypers. Special General 
Meeting. Connaught Rooms, W.C. 
3 p.m. 


Tuesday, November 10. 

ASSOCIATION FOR PLANNING AND RE- 
GIONAL ReEconstTRUCTION. Messrs. I. 
Dryden and O. Arup on “ District Heat- 
ing.”’ 32, Gordon-square, W.C.1. 5.30 
p.m. 

ILLUMINATING ENGINEERING SOCIETY. 
Mr. Thomas Nisbet on ‘‘ The Lighting of 
Docks.” 2, Savoy-hill, W.C.2. 5 p.m. 

Cuapwick Trust. Miss J. Adburg- 
ham on “ Land Settlement’: Its Sanitary 
and Architectural Aspects and After- 
War Possibilities.” (Bossom Gift Lec- 
ture.) London School of Hygiene, 
Keppel-street, W.C.1. 2.30 p.m. 

INSTITUTION OF CrIvIL ENGINEERS. 
Third joint meeting of Engineers and 
Architects. Great George-street, S.W.1. 
2.30 p.m. 


Saturday, November 14. 


EcciestoLoeicat Society. Rev. Basil 
F. L. Clarke on“‘ 18th Century Churches.” 
6, Queen-square, W.C. 2.30 p.m. 
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sonal theme song. If that kind of thing 

was architecture, let us have plain, 

straightforward, honest building. 

He (the lecturer) could not see how we 
could ever have towns with any kind of 
architectural cohesion until architects got 
rid of the obsession that architecture was 
something personal. He would like to see 
them regarding themselves less as indi- 
vidual creative artists and more as tech- 
nicians with strong social consciences, and 
he believed it harbingered well for the 
future that the younger generation, and 
especially those trained in the schools. 
took much this kind of view of their 
calling. 

In speaking of street architecture he 
was not suggesting that our towns should 
be made monumental, that their layouts 
should consist of symmetrical patterns 
with strongly developed axes and that 
kind of thing. He would wish instead to 
see the more intimate planning which was 
nearer -the English tradition and more 
appealing to the English character. With 
the emphasis on the street as the unit of 
design, the plan of the town as a whole 
could be left free and organic. There 
need be no strangulation by symmetry, no 
sacrifice to pattern, It was curious how 
many of our housing schemes had gone 
wrong in this way. Great geometric 
features could not be appreciated from the 
ground. What the architect had to plan 
for was the man’s-eye view, not the bird’s- 
eye view, and the man’s-eye view of the 
particular street tliat he was in at a par- 
ticular moment. 

Planning should be more free, vital and 
logical than it had been hitherto, and 
more intimate. Traffic roads would need 
to be bold and direct, but the living 
quarters of the city would lie between the 
traffic roads, and here the logical layout 
would be free and rectangular, intimate 
in character, and modest and domestic in 
scale, It was important to maintain the 
quality of intimacy in towns ; we must be 
careful not to go too far in our reaction 
against the congestion of to-day. There 
was no virtue in space as such, there was 
only virtue in a proper balance between 
built-up area and open area. 

While it was absolutely essential to pro- 
per planning that all the requirements for 
daylighting and ventilation of buildings 
should be met, and adequate recreational 
and public garden space provided, that 
having been done a sense of compactness, 
enclosure and intimacy should be main- 
tained in a town. In occasional contrast 
to this a sense of spaciousness was also 
attractive. The formula for a good town 
was a combination of concentration and 
openness. ‘The community units should 
be compact, but between them should be 
spacious areas of lawns and trees, some 
running out wedgewise into the open 
country, others ranging ringwise across 
the town; and such a pattern would fit in 
admirably with traffic requirements, be- 
cause the inter-district speedways would 
run clear, unobstructed and pleasant 
through or alongside the open spaces. 

The lecturer concluded with a reference 
to the place of architects in the field of 
planning. In a very full degree the future 
of our towns was in their hands. The 
boldness of spirit of the younger men 
would be needed, and those who, having 
stayed at home, had prepared the ground 
and done the preliminary work, must see 
that the younger men, when they returned, 
had their proper share in planning the 
future. 


Discussion. 

Mr. Berry Wesser, who moved a vote 
of thanks, said that architects were too 
apt to look upon pattern as plan. A good 
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plan would make a good pattern, but a 
good pattern might not make a good plan. 
Mr. Sharp had not spoken on all the influ- 
ences of transport. Since the last war 
this had produced ribbon development and 
arterial roads where you had to stop every 
five minutes because of traffic lights. Mr. 
Sharp had mentioned the attempt of archi- 
tects to express their individuality. In 
some cases if the architect tried to mould 
in with the building next door his client 
would complain. He had had a problem to 
combine a town hall with shops, and when 
the representative of the multiple shops 
came along it became a real fight. What 
was asked for was not so much that the 
town hall should contain a multiple shop 
as that the multiple shop should contain 
the town hall. Advertising also would 
call for a strong fight. As to style, Mr. 
Sharp rightly said let us be British now 
that we were going to rebuild; even with 
modern methods we could make a build- 
ing look like part of Britain. Civic build- 
ings ought not to be lavish or monu- 
mental, but they ought to be well built, 
and the idea of investing the main build 
ings of a city with dignity was sound. 
He agreed with Mr. Sharp that the job of 
reconstruction was one for youth. 

Mr. Henry Brappocx, who seconded the 
vote of thanks, said he believed architects 
had the knowledge, sense of the humane 
and the ability to accept Mr. Sharp’s 
principles, and put them strongly forward 
Laws, by-laws and usages stood in the 
way, but if architects would only say very 
strongly what they meant, their voices 
would be heard and understood. 

Mr. Epwarp Hont said perhaps we were 
looking at the centres of cities rather than 
at the areas a little farther out. Take 
London, for instance. Surrounding the 
business area was a horrible canker of 
erections. Architects should think of the 
areas immediately surrounding the centres 
of cities as something they had to deal 
with. 

Mr. Jackman said that before the last 
war the typical architect desired to give 
the impress of his personality to his job, 
but the younger men now regarded them 
selves more as technicians prepared to 
work in groups and to regard the whole 
business as a co-operative undertaking. 

_Miss Janz Drew said we had not con- 
sidered towns as general sculpture, and 
the skyline had been allowed to go to 
pieces. The skyline of cities would have 
to go up because modern conditions must 
be followed, but we should keep in view 
an artist’s design of the whole thing. 

Mr. Srantey Hamp said that in the de- 
velopment of small cities we did not want 
too much of the T-square and rule 
Engineer or surveyor might plan a city, 
but it could not be well planned unless 
the planner had the feeling of an archi- 
tect visualising the buildings he hoped 
some day to see. Simplification was good, 
but a building should not be so simple as 
to suggest that no one had ever sought to 
make it an artistic expression. Archi- 
tects should protest more than they did 
against anybody being allowed to dis- 
figure a town in the way the proprietors 
of multiple shops did. 

Mr. Austen Hatt said that at the pre- 
sent moment the readiness of the public to 
take an active, sympathetic and intelli- 
gent interest in town planning was such 
as he had never seen before. 

The CHarrMan said he hoped architects 
would consider civic design very fully, not 
just their own individual buildings, be- 
cause street architecture was not made up 
of small, individual units no matter how 
good each of these might be. 


The vote of thanks was heartily 


accorded. 
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{Whilst we are glad to publish letters on profes- 
sional and other matters of interest to our readers, 
it must be understood that we do not necessaril 
endorse the remarks of correspondents, who witli 
oblige us if they will express their views as briefly 
as possible.) 


Cost-Plus and a Firm Foundation. 

To tue Epiror or The Builder. 

Str,—‘‘ Ministry Surveyor” offers 
your leading article as an answer to 


my letter; it is certainly a very fine 
diagnosis of the builder’s complaint 





. Builders and their Associations have 


always, I am sure, been very con- 
scious of that complaint; let us hope 
they will be inspired to seek the cure. 
No doubt they have given it much 
thought in the past and been deterred 
or frustrated by the many difficulties, 
but now, with the obligations of the 
future to be met, the assistance of 
other sections of the industry, and 
even the Government, might be forth- 
coming, but certainly not if the 
builders themselves do not make the 
first move. Some measure of Govern- 
ment assistance would no doubt be 
necessary, as is instanced by the case 
of the farmers who, represented by 
the strongest of Associations, could 
not check their decline, which be- 
came a national calamity. Are the 
builders essential to the community, 
and must they travel the same path? 

The decline in the number of our good 
craftsmen is already serious, and getting 
more so yearly, but is this surprising 
when the foundations have been so un- 
stable? Endeavours will no doubt be made 
to correct this decline, and builders must 
be prepared to accept the burden, and 
more, if they are to survive and prosper, 

The older Associations are, perhaps, 
reconciled to conditions as they are, after 
many disappointments, but we are talking 
of a New World, and there should be a 
New Order therein for the builder if he 
will seek it. Cannot the various Associa- 
tions get together on an issue such as 
this and everyone put selfishness aside? 
The Association memberships could be 
raised, if necessary, by salesmanship, for 
surely anyone could be sold his salvation. 

Builders may then eventually worry 
more about the quality of their craft than 
their costings, their obligations to the 
community than themselves, and cost-plus 
may arise another day, though not, I think, 
in peace-time. Neither am I sure the 
builders would desire it, belonging to an 
orderly society and masters of their own 
destiny. 


Stamford. E. D. Inrson. 


Post-war Reconstruction. 
To tue Eprror or The Builder. 


Srr,—This problem will soon be 
looming much larger in the public 
eye. At, present it may appear no 
bigger than a man’s hand on the dis- 
tant horizon, but soon it will over- 
shadow everything and demand all 
cur attention. Despite the number of 
letters in the Press and meetings of 
numerous public bodies, there _ still 
seems to be complete lack of co- 
ordination or any clearly thought-out 
plan for reconstruction. The building 
trade is still at sixes and sevens, with 
each section striving for its own 
interests. The big fishes threaten to 
swallow the smaller fry. It is a case 
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of the survival of the strongest and 
the devil take the hindermost. 

For survival the building industry mug 
urgently compose its differences. Insteag 
of being represented by some fifty differen; 
organisations, it should form one unite 
front. Let it then speak with authority 
for at present the public can only liste: 
to its babblings and wonder at its cop. 
fusion. This idea of forming a unite 
body seems to be at the back of th 
A.B.T., or Association of Building Tegh. 
nicians, as the A.A.S,T.A. has rename; 
itself. 

This includes in its ranks, architects, e. 
gineers, surveyors, building trade repr 
sentatives and other building ‘technicians 
It aims at a membership of, perhaps, 
50,000. At present it seems to be the only 
common denominator which includes every 
branch of the building trade. The futur 
development of this Association will bp 
watched with interest. 

The building trade knows that to-day 
there is only one client—the Government, 
Wages and materials are strictly co. 
trolled. Do the Employers’ Federation 
think that they are going back to the pr 
war position of getting work by the oli. 
fashioned method of price-slashing esti 
mates? These days are gone for ever, 
This puts the contractor simply in th 
position of an agent who can be dispensej 
with as redundant. Then there is th 
question of the welfare of the men at the 
site. Quite openly the men say-: ‘‘ Bevin 
is our boss.’”’ In many cases the Goven 
ment inspectors have found that the com 
tractor has failed to provide the mini 
mum of living facilities for the workma 
on the job. Amenities cost money, butit 
their greed for profit some of the big ca 
tractors have skinned down _ ev 
essentials. This chiselling must cease, ami 
it is well that the Government have powe 
to stop the worst of these abuses by with 
holding labour, if necessary. 

Finally, it seems that if the buildig 
trade cannot put its own house in orde 
it will wake up some day to find that th 
Government will take over the wht 
premises, lock, stock and barrel, and m 
it in the interests of the community, i 
for a selfish few. This may sound drasit 
but seems to be the only solution to# 
intolerable situation. JUDEN. 


Aberdeen. 


War Damage Claims under £5. 
To tae Epitror or The Builder. 


Srr,—Since the scheme for War Damigy 
compensation was put into operation alte 
the ‘blitz’? of 1940-41, many citizely 
particularly small householders, have 
patriotic motives had done only urge 
repairs, and those economically, so a § 
reduce to the minimum their 
Further, they have shown on_ the fo 
other extensive repairs involved, but l# 
to stand over as not immediately urge 
Finally, their claim has fallen a ™ 
shillings short of the prescribed 
Again, in certain districts the local auti 
rity has stepped in and carried out rep 
to ceilings, and so on, so that the how 
holder’s claim is under £5. 

As a large number of districts have? 
no further raids, the claims of these 4# 
holders have not yet reached £5, and t 
are being recommended to have ume 
repairs done to make up the differs 
This system is unsound in many W 
and incidentally invites petty dishoné® 
Would it be more economical if the Co 
missioner had power to waive the reql 
ment of the Act as regards the 
mum and to pay up all claims 
1940-41 forthwith? Port 


Epsom. 
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mei MESSRS. BRADDELL, DEANE & BIRD, 
i FF. AND A.R.I.B.A., ARCHITECTS. 


pte 

ans, 

aps, 

- THE HOSPITAL, CARRIED OUT BY _ MESSRS. 

tu, Braddell, Deane & Bird, FF. and A.R.I.B.A., is 

1 be on an awkward site with difficult levels for a hutted 
layout. Skilful use has been made of the contours 

-day in planning and grouping the various units. A 

nea feature of the construction is the roof truss used 


for most of the buildings, of reinforced concrete and 
pte asbestos, and it was designed by the consulting 
old. engineer, Mr. Donald Stewart. Detail drawings 
esti. are shown on pages 394 and 39%. The architects 
ever, have sheathed the underside with a prefabricated 
1 the curved plaster ceiling with very happy results. 
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VIEW SHOWING RECEPTION IN BACKGROUND, WITH M.O.’S QUARTERS ON RIGHT. 
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A WAR EMERGENCY 
HOSPITAL IN THE 
MIDLANDS 


MESSRS. BRADDELL, DEANE 
AND BIRD, FF. & A.R.I.B.A., 
ARCHITECTS. 





THE BOILER HOUSE AND WATER TOWER. 








LAYOUT PLAN. ; 
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VIEW FROMJRECEPTION, SHOWING STATIC WATER, WITH ADMINISTRATION BLOCK ON RIGHT. 
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PLAN OF OPERATING THEATRE. 









VIEW LOOKING N.W. FROM LABORATORY AND DENTAL3BLOCK, SHOWING WARD BLOCK ON LEFT AND KITCHEN ON RIGHT. 
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CONSTRUCTIONAL DETAILS. (THIS “ READS ON *? TO DRAWING ON FACING PAGE.) 
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TIME AND PROGRESS 
SCHEDULES 


M.O.W.P. SCHEME. 


Time and progress schedules have 
been stabilised for various types of 
M.O.W.P. contracts. Each contract, 
or group of contracts, for a new 
service is considered on its merits, and 
revised time and progress schedules 
are produced to suit individual con- 
ditions. 

The chart on p. 397 is a type of time and 
progress schedule for a single building. 
On this is shown the estimated time for 
the execution of the work under various 
trade headings, and the percentage of 
work actually executed on various dates, 
thus indicating any delay or difficulties in 
the anticipated completion schedules. A 
table at the side indicates by calculation 
the number of men weeks which the con- 
tractor, the architect and the engineer con- 
sider necessary for the completion of the 
work. A graph at the bottom of the sheet 
indicates the estimated labour force (i) 
compiled in the first instance by the 
architect ; (ii) corrected at an early joint 
meeting by the architect and contractor, 
and engineer. The graph shows by means 
of a red or other line the actual labour 
force secured. A chart gives the date up 
to which the progress graph has been com- 
pleted. 

A second progress chart indicates an 
adaptation of the form used in chart 1 for 
a contract which embraces a large number 
of small buildings, individual information 
being given opposite each building or sec- 
tion of building, and the actual progress 
indicated by colour. Owing to the more 
complicated nature of the labour require- 
ments, graphs are drawn for each indi- 
vidual trade, with a summation graph 
of the total labour force employed. This 
is compiled : (i) in the first instance by the 
architect ; (ii) checked by the contractor, 
the architect and engineer. There is a 

graph line indicating the actual labour 
secured, 

A third progress chart shows the type of 
graph with progress plan used for con- 
tracts where individual buildings are of 
an extremely simple character, and the 
amount of finishing reduced to a mini- 
mum; the detailed charting which is con- 
sidered necessary on chart 2 is super- 
fluous for the type of contract indicated in 
chart 3. The principle followed is other- 
wise the same. 

A copy of the chart is kept at the site 
office, a copy in charge of the Chief Pro- 
gress Officer in London, and there is a 
transit copy which keeps all the charts up 
to date. In addition to the charts, there is 
a weekly clerk of works report containing 
full particulars of actual or anticipated 
progress with particular reference to (a) 
supply of labour; (b) supply of materials ; 
(c) transport; and (d) housing, either 
billeting or in the form of camp accom- 
modation. All usual progress information 
is included in these returns. In addition 
to the above there is a weekly labour re- 
turn showing the total number of men on 
each site under the heading of each trade, 
and the total reported shortage on actual 
applications lodged with the local employ- 
ment exchange. 

The whole of the country is divided into 
geographical areas, each in charge of a resi- 
dent engineer and clerk of works. The 


more important contracts are placed under 
their joint charge; they make a series of 
visits, 
the 


with 
and 


contact 
works, 


maintain 
clerk of 


and 
resident 
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arrangements are made at short intervals 
to check over deliveries of materials, 
shortage of labour, plant and _ other 
difficulties. The combined progress and 
reporting system is then used to refer 
difficulties to separate groups in the 
Ministry of Works and Planning which 
deal with the following :— 

(a) Men’s eating, sleeping and general 
welfare accommodation—in charge of a 
welfare staff who deal with all the difficul- 
ties which arise and ensure that satisfac- 
tory arrangements are made at the com- 
mencement and throughout the running 
of each contract. 


(b) Transport, either of labour or 
materials, is referred to the Director of 
Traffic Requirements, who, with his staff 
and in conjunction with the Ministry of 
Supply representatives throughout the 
country, deals with all transport problems. 


(c) Shortages of plant are referred to the 
Director of Plant Requirements, who 
controls the plant pool, and has regional 
plant officers who deal with the supply of 
any plant that is short. 


(d) Labour difficulties fall under two 
headings (i) labour supply, and (ii) diffi- 
culties with regard to conditions of 
working or disputes. References under 
these headings are passed to a Chief 
Labour Officer under the Director of 
Works, who has a staff to contact the 
Ministry of Works and Ministry of Labour 
regional officers, and other staff who 
attend sites, settle disputes or working 
conditions. 

(e) Material shortages are divided into 
three headings: (i) Material supplied 
through the Ministry of Works as the re- 
sult of bulk purchase; (ii) materials sup- 
plied through the main contractor; and 
(iii) materials supplied through the engi- 
neering contractor. 

The Assistant Director of Works 
(Materials Supply) organises the whole of 
the deliveries of the bulk purchase 
arrangements of the Ministry of Works, 
and investigates any delay in delivery, 
difficulties of manufacture, collection and 
assembly of parts, and all other matters 
relating to the purchase, despatch and re- 
ceipt of building and engineering materials 
throughout the contract. 


(f) The Information Section collates all 
the information supplied on the clerk of 
works and resident engineers’ reports, pro- 
duces a weekly report under a series of 
headings, giving the anticipated dates of 
completion of each contract, the state of the 
work—i.e., percentage executed, and other 
parallel information, and the forecast date 
of completion, with (i) the contract date; 
(ii) any later or earlier date which may 
have become possible or inevitable. 


The whole of this work is co-ordinated 
by the Chief Progress Officer, certain 
senior progress officers and individual pro- 
gress architects and engineers who deal 
with services or groups of services cover- 
ing the whole of the work of the Director- 
ate of Works. In order that this co-ordi- 
nation may be complete, daily progress 
meetings are held, at which every con- 
tract under the control of the Director of 
Works is surveyed by the Chief Progress 
Officer or his deputies, and each service is 
dealt with weekly or fortnightly accord- 
ing to its importance, complication, 
urgency and other similar matters. 


Structural Engineers’ Elections. 

During the month of October, 48 Asso- 
ciate Members, 22 Graduates and three 
Students were elected to membership of 
the Institution of Structural Engineers. 
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DESIGN OF DWELLINGS 


R.1.B.A. EVIDENCE TO CENTRAL 
HOUSING ADVISORY COMMITTEE. 


Tue R.I.B.A. was invited to submit 
evidence to the Sub-Committee on the 
Design of Dwellings of the Centra] 
Housing Advisory Committee of the 
Ministry of Health. The Royal Insti- 
tute have considered the terms of re. 
ference, which are: ‘‘ To make recom- 
mendations as to the design, planning, 
layout, standards of construction and 
equipment of dwellings for the people 
throughout the country,” and decided 
to deal in their evidence with ques- 
tions of policy, design and standards 
of accommodation, but to omit report- 
ing on standards and methods of con. 
struction owing to lack of sufficient 
time. The R.I.B.A. have understood 
that the terms of reference of the Sub- 
Committee cover a study of housing in 
general, and are not limited to sub- 
sidised housing. This wide approach 
is welcomed. The evidence is submit- 
ted under the following headings: I. 
General; II. The Relationship between 
Housing and Town Planning; III. 
Local Authority Development: A. 
Urban Houses, B. Rural Cottages, and 
C. Flats; IV. Private Enterprise 
Development; and V. Summary of 
Recommendations. 

This last is as follows :— 

Summary of Recommendations. 


1. That housing be integrated with 
other forms of development in a national 


‘ plan for reconstruction and be controlled 


and directed by the Ministry of Health as 
the Central Housing Authority, having a 
central and regional organisation working 
in close co-operation with those responsible 
for national planning. 

2. That the Ministry of Health as the 
Central Housing Authority should, in 
addition to controlling and _ directing 
housing under statutory regulations :— 

(a) Make and publish a national sur- 
vey of requirements and formulate a 
housing programme to be considered im- 
mediately upon the first opportunity and 
continued without interruption until it 
is completed ; 

(6) Carry out research and experi- 
ment, and arrange for widespread pub- 
licity of the results ; 

(c) Have power to secure the collabo- 
ration of local authorities and private 
interests in the provision of housing; 

(d) Have power to enforce the em- 
ployment of skilled personnel whether 
for local authority or private enterprise 
housing ; 

3. That existing legislation should be 
amended as necessary to secure a town 
planning and financial policy directed to- 
wards the establishment of balanced com- 
munities. 

4. That consideration be given to the 
desirability of mixed development of 
houses and flats of all types, and that 
generous provision of open spaces be made 
obligatory for all developments. 

5. That to obtain permanently satisfac- 
tory accommodation greater freedom of 
planning is necessary, and we therefore 
recommend as a standard of measurement 
that the minimum size for a three-bedroom 
non-parlour house should be 850 sq. ft., 
but that reasonable increases above this 
area should be encouraged in cases where 
it appears that the known economy 0 

(Continued on page 398.) 
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A TYPICAL M.O.W.P. TIME AND PROGRESS SCHEDULE FOR A SINGLE BUILDING, (See page 396.) 


This is a very simple version of a M.O.W.P. Time and Progress Schedule. We should 
have liked to show a more elaborate example, but difficulties of reproduction forbid. - 











standardisation will result in such extra 
space being promoted without extra cost. 

6. That a complete study of require- 
ments for kitchen, laundry and other 
equipment be made, and that investiga- 
tions be undertaken by the Ministry for 
the standardisation of equipment so as to 
improve design, reduce costs, and provide 
for the inter-relation of parts, and that 
these designs be placed at the disposal of 
the local authorities as early as possible 
for inclusion in their plans. 

7. That every dwelling be provided 
with constant hot water, and with struc- 
tural insulation for heat and cold up to 
the limit justifiable by the prospective 
saving by the tenant of heating costs. 

8. That flat development be regarded as 
a means of providing completely satisfac- 
tory accommodation, and as a means of 
setting free areas of ground for recreation, 
and not for crowding more people on the 
site than is possible by any other method: 
that generous standards of light, air and 
space be enforced: and that fuller use of 
communal services and facilities be made, 
including hot water. heating, lifts, and the 
provision of recreation rooms. 

9. That provision should be made to 
ensure that rural housing receives the 
same degree of skilled advice as urban 
housing. In this connection the amalga- 
mation or collaboration of small local 
authorities should ‘be considered. 

10. That improvement in private enter- 
prise housing be secured by the establish- 
ment of a national code for building, and 
by closer town-planning control over lay- 
out and design. 
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A PROGRESS GRAPH 


A new system of recording job progress, 
designed by Dr. C. H. Holden, F.R.1.B.A., 
is recorded in the October issue of the 
‘““R.I.B.A. Journal.” Describing the 
system, Dr. Holden writes : Science is in 
the air, and apart from the question of 
new scientific methods and materials there 
is the science of building organisation 
which should receive at least as much 
attention. The ordinary progress chart is 
of little value, usually very inaccurate and 
unworkable, and therefore receives scant 
attention from those who are expected to 
implement the chart. It should, however, 
be possible to produce a progress graph 
which would be really constructive, con- 
vincing and helpful to all concerned with 
the good management and economical 
organisation of building operations. Given 
such a convincing diagram, there would be 
some chance of the contractor and his 
staff making serious efforts to carry out 
the programme in all its phases. 

The proposal is to take a print of a 
typical section of the building which fairly 
represents the general mass of the build- 
ing. The base line of the building along 
the foundation is taken as the contract 
period and is divided into weeks or 
months as desired, and verticals erected 
at these points from basement to roof. In 
consultation with contractor and clerk of 
works, times are agreed and plotted on 
the graph, horizontally for foundations 
and groundwork, floors, flats, etc., and 
inclined for walls and other erections and 
finishings. Taking an ordinary construc- 
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tion: foundations, dampcourse (horizon- 
tal); walls to ground floor (inclined); 
ground floor construction (horizontal); 
walls, ground to first floor (inclined); 
first floor (horizontal); walls, first floor to. 
roof (inclined); roof construction, asphalt 
(horizontal). With roof asphalt completed, 
the water must be collected, therefore the 
rainwater pipes must be already in place 
and ready to receive the water. Working 
backwards, the fixing of R.W.P.s must. 
commence some week or so earlier, and 
the drains must also be in position and 
connected up, and so we get delivery 
dates for the drains, pipes and rainwater 
pipes and heads. With the protection 
from the weather by the asphalt, rain- 
water pipes and drains, the internal 
finishings can now proceed, the graph 
showing how the various processes can 
follow each other. The graph has a 
further value in that at any point in the 
contract period a vertical line drawn 
through any date will give a clear indica- 
tion of the state of the construction in alf 
trades on that date. 

While the attached diagram applies to 
a non-frame construction, the same prin- 
ciple can be applied to any form of con- 
struction. 


‘* Active Service for Industry.” 


The Federation of British Industries. 
has issued, under the above title, a book- 
let explanatory of its functions and pur- 
pose. Copies are obtainable from 21, Tot- 
hill-street, S.W.1. 













































































DR. HOLDEN’S PROGRESS GRAPH. 
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PRESERVATION OF TOWN AND COUNTRY 


CENTRAL COUNCIL OF CIVIC 
SOCIETIES’ MEETING. 


On Wednesday, October 28, Mr. Henry 
Srrauss, M.P., Joint Parliamentary Sec- 
yetary of the Ministry of Works and Plan- 
ning, addressed a meeting of the Central 
Council of Civic Societies. VIscouNnrT 
EsHer, President of the London Society 
and Chairman of the C.C.C.S., was in the 
chair. 

Mr, Srravuss said there were two things 
which men needed—a good town and a 
good country, the town which fostered 
the civic virtues and the arts, the town 
without which neither name nor the 
achievement of urbanity was possible, and 
the country to which one must look for 
natural beauty, recreation, serenity and 
solitude. In our reckless folly we had 
been steadily destroying both town and 
country and creating in their place a 
universal suburbia without the virtue or 
the charm of either. In the long run he 
was convinced that we must save both 
town and country or we~- would save 
neither. We should not save the country 
as long as men regarded towns as places 
from which to flee. It was necessary 
to have some proper development of our 
towns if we were to save the countryside. 
On the other hand, we should never be 
happy in our cities unless access to the 
glorious country was afforded us. 

Mr. Strauss went on to put three pre 
liminary propositions. The first was that 
when the preservation of town and 
country was mentioned, it was not in- 
tended that either should be preserved as 
museum pieces, but as living things mak- 
ing vital contributions to contemporary 
life. The countryside which they meant 
to save would be a countryside where 
agriculture and certain industries 
flourished. The town would be one 
which, however old, would play its part 
in the vigorous present. 

The second proposition was that when 
Civic Societies sought to promote the 
seemliness and convenience of the town, 
they must care for the whole town and not 
merely for two or three buildings of 
special value. The suburbs were as im- 
portant as the centre, The design of the 
lamp-posts was quite as important as the 
elevation of the town hall. 

The third proposition was that the Civic 
Societies should establish in every case 
close and friendly relations with the civie 
authorities. The Chairman and other 
members of the Town Planning Committee 
should also be members of the local Civic 
Society, and some prominent members of 
the society should try to become members 
of the local authority. The central 
government and the local authorities pro- 
vided the machinery for planning, but it 
was patriotism, local and national, with 
enthusiasm which would decide the use to 
which the machine was to be put. Public 
opinion, whatever might be the planning 
legislation, would remain of importance, 
and public opinion was generally con- 
trolled by an enthusiastic minority, ‘‘ Why 
nob by you? ’’ asked Mr. Strauss. 


The Scott and Uthwatt reports were 
teceiving the close examination of Minis- 
ters at the present time, but it must not 
be imagined that the Government itself 

said nothing hitherto. As long ago 
as July, 1941, it was made plain by Minis- 
terial statements in Parliament that the 
Government accepted the recommenda- 
tions of the Interim Uthwatt Report, and 
Tecognised that reconstruction areas must 
be planned as a whole. Whatever else 
lappened, therefore, it would be assumed 
that reconstruction areas would be planned 
a8 a whole, and that the necessary powers 





to acquire land would be granted by legis- 
lation. 

In Mr. Strauss’s opinion, the principal 
reason for the failure of planning hitherto 
had been the failure to recognise the im- 
portance of architecture. As long as town 
and country planning was conceived as 
consisting of zoning maps and land usages 
and og more, so long would it be a 
complete failure. Architectural advice 
was essential from the earliest stage. It 
must never be forgotten that while a town 
plan could be so bad as to render good 
building impossible, it could never, how- 
ever good it was, render good buildings 
certain. That would depend on the archi- 
tect and on those who were wise enough 
to consult him in time. ‘‘ I would plead,”’ 
concluded Mr. Strauss, ‘for intelligent 
respect for the English tradition. Because 
for a century we have done some vile 
things, do not let us forget that before 
that we created some of the most gracious, 
urbane and lovely towns in the world, and 
developed in the eighteenth century per- 
haps the most satisfying and _ perfect 
domestic architecture that has yet been 
known anywhere, And what was the 
nature of our creation and the strength of 
our tradition? It was domestic and 
modest, rather than monumental and spec- 
tacular. If you consider our ‘best cities 
and towns, you think of the homes of 
citizens, their streets and terraces and 
squares, their market places and taverns, 
rather than grand boulevards, imposing 
palaces or famous vistas. The beauty of 
the English town is a compact and in- 
timate beauty. You find it in Bath and 
Farnham, in Sherborne and Stratford-on- 
Avon, in York, King’s Lynn and Salisbury, 
in Burford, Marlborough, Stamford and 
Chipping Campden, and a score of others. 
We shall be mad if we sacrifice that glori- 
ous tradition to the megalomania of the 
vista-mongers. I am terrified by those 
whose one idea is to place every im- 
portant building in the middle of a void, 
and I refer specifically to those who 
would ‘open up’ our cathedrals by de- 
stroying our cathedral closes. St. Paul’s 
must not be hemmed in again, but the 
scale, layout and design of surrounding 
buildings are as important as new vistas. 


‘‘ When we rebuild London let us 
rebuild in our own idiom and in the vigour 
of our tradition. Study Rasmussen’s book, 
‘London: the Unique City,’ and learn 
what London is to a foreigner with vision. 
Let us keep its characteristic virtues and 
not, blind to the worth of our traditions, 
seek to imitate some alien capital. That 
does not mean that our new buildings 
should not be modern. Of course they 
should be. We do not want a London in 
fancy dress. Our new buildings should be as 
worthy of the twentieth century as Bath 
was of the eighteenth, but let our young 
architects create them, and let those archi- 
tects be soaked in our tradition. It will 
not sap their vigour. When we rebuild 
the East End do not let us scatter new 
homes, as from a pepper-pot, at so many 
to the acre, The street, the crescent, and 
the square, and not the individual house, 
should be the unit. The square, indeed, 
is the greatest contribution to the gram- 
mar of town planning that English genius 
has made.”’ 

Mr. Hersert J. Rowse said that there 
was a great deal of ignorance, even on 
the part of otherwise intelligent people, as 
to the sort of city they wished to be 
created, and unless ideas were clarified he 
could visualise added difficulties for the 
planner by reason of the fact that there 
was no unity of outlook, Planning should 
be going on now, provided always that 
the war effort was not retarded, and if 





appropriate methods were adopted he was 
convinced that planning could go on with- 
out interfering with that effort. He urged 
the employment of architects for all urban 
projects. 

Mr. Wiccieswortu asked if it 
would not be possible for the Government 
to open the design of Government build- 
ings to the architectural profession. If 
architects were to be encouraged, they 
must be given work. 

Mr. Strauss said that Government 
buildings were invariably designed by 

sarchitects. If the designs were thrown 
open to architects, those in the employ of 
the Office of Works might equally alien 
that private practice should be open to 
them. But even amongst Government 
buildings the opportunity was not always 
closed to outside architects—he instanced 
the work of Lutyens and Baker in New 
Delhi. 

Other speakers were Sir Ralph Wedg- 
wood and Mrs. Skillington, 


OBITUARY 


D. H. Burles, F.R.1.B.A. 

The death is reported of Mr. David 
Henry Burles, F.R.1.B.A. Mr. Burles, who 
was 76, served his articles with a Southend- 
on-Sea architect, and, after a time in Ox- 
ford, returned to Southend, where he 
formed the firm of Burles, Harris and 
Collings. He designed ‘‘ Standard House,”’ 
R.' A. Jones’s Store, Hornchurch R.C. 
Church and other buildings in Southend 
and Essex. He served in France in the 
last war as a captain. A keen sketcher, 
his series of drawings of the churches of 
the Rochford Hundred was acquired by 
Southend Corporation. He was a founda- 
tion member of the Southend Antiquarian 
and Historical Society and a member of 
the Essex, Cambs and Herts Society of 
Architects. 


Major the Hon. Peter Wood. 

ajor the Hon. Peter Wood, second son 
of Lord Halifax, has been killed in action 
in Egypt. Major Wood, who was educated 
at Eton and Christ Church, Oxford, was a 
partner in G. Langlev-Taylor and Part- 
ners, architects, of Beaconsfield, Bucks, 
and Hare-court, Temple, E.C. He was 26. 
A. |. Dutch. 

We regret to record the death of Mr. 
A. J. Dutch, a director and secretary of 
Messrs. Holloway Brothers. Mr. Dutch 
started with the firm in its earliest days 
(1882) as a boy of 14, coming from 
Potterne, in Wiltshire, the home of the 
original Holloway Brothers. ‘‘ He served 
the company,”’ writes a friend, “‘ for up- 
wards of 60 years. His service was not, 
however, to be estimated in terms of years 
only, but rather in its quality. He had 
an almost uncanny grasp of all phases of 
this complex industry, his judgment was 
invariably sound, and he had that happy 
gift of clear vision which ofttimes steered 
him through difficulties both seen and un- 
seen. He had a very lovable nature, 
kindly yet shrewd, sympathetic yet firm 
of action. When these qualities are added 
to his 60 years’ experience one can esti- 
mate more nearly the value his service 
has been to his firm. Mr. Dutch and the 
late Sir Henry Holloway married sisters ; 
his connection with the firm was therefore 
of a more intimate nature than may have 
been generally appreciated.” 


T. G. Brooks. 

We regret to announce the death of 
Mr. T. G. Brooks, joint works manager 
of Messrs. Thomas Potterton (Heating 
Engineers), Ltd., on Monday, October 19, 
after a short illness. The interment took 
place at Epsom cemetery on Friday, Oc- 
tober 23. 
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A DEVELOPMENT ASSO- 
CIATION IN WAR TIME 


Epitor’s Note.—In a recent leading 
article we stressed the need for the de- 
velopment of building research and the 
provision of an information service, and 
indicated that the success of such a service 
lies not only in the making of information 
available, but in the method whereby such 
information is collected. It is not always 
realised that the Development Assocta- 
tions are making a wowerful contribution to 
this work. We are therefore glad to pub- 
lish below a brief description of the work 
of the Cement and Concrete Association 
in the housing field. 


By EDRIC NEEL, M.A. (Cantab.), 
A.R.1.B.A 


War-time building has been radically 
affected by the necessity of minimising the 
use of timber and steel. Concrete, being 
composed entirely of materials produced 
in this country, was the obvious material 
to replace timber and at the same time 
economise steel. Apart altogether from 
the availability of the material. concrete, 
heing resistant both to fire and splinters, 
was particularly suited for use in war-time 
buildings liable to enemy attack. 

Tn the housing field, the first large-scale 
use of concrete in place of timber occurred 
in the permanent housing erected for war 
workers by local authorities up and down 
the country. By agreement with the 
Ministry of Health, the Cement and Con- 
crete Association was able to assist those 
responsible for these housing schemes, 
both by the technical advice of its staff 
and by the publication of suggestions for 
overcoming the many difficulties involved 
in the change-over from timber construc- 
tion. It is. incidentally, of interest to 
note that all the suggestions contained in 
the Association’s war-time building leaf- 
lets were. in fact, put into practice in one 
form or another. 

By the time the first war-time housing 
schemes were nearing completion, it 
appeared that the war-time restriction on 
use of timber might well continue into the 

st-war period, and therefore that the 
substitution of concrete for timber was no 
mere war-time measure. Accordingly, the 
Association undertook the work of record- 
ing full details of the different building 
techniques adopted in the various war-time 
housing schemes. Some of these records 
have already been published, and those 
that will perhaps be best remembered, are 
the Coventry, Ministry of Supply (Midland 
Area), and Shropshire R.D.C. schemes. 
Apart from their general interest, these 
records are of special value because they 
are a factual statement of what was done 
With the accurate knowledge gained from 
this recording work, it was possible to 
initiate long-term observation of be- 
haviour, and by comparing the behaviour 
of various types of construction and detail- 
ing to arrive at definite conclusions as to 
correct technique. 

The recording of the war-time housing 
schemes has been in progress for over two 
years, and it has therefore been possible, 
at any rate in the case of schemes com- 
pleted in 1940, to observe structural per- 
formance and behaviour over a period. It 
has also been possible to draw certain tenta- 
tive conclusions at least as to incorrect tech- 
nique. At the same time it is realised that 
observation over a longer period is neces- 
sary before any final conclusions can be 
drawn. However, it appeared that a sum- 
mary of the knowledge acquired by the 
Association through its recording of war- 
time housing should be compiled and cir- 
culated for comment. In such a summary. 
not only could the information contained 
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in the records be put together in a compact 
form, but also the information gained 
from the personal observations of the Asso- 
ciation’s technical and field staff. This 
summary has revently been compiled and 
is now being circulated. It is hoped that 
as a result of criticism and further obser- 
vation of behaviour, the Association will, 
in due course, be able to publish a final 
report showing clearly correct detailing. 

Although the Association is, of course, 
primarily concerned with those parts of 
the structure of war-time houses where use 
is made of concrete and other cement pro- 
ducts, the experience of the war-time hous- 
ing schemes showed that the use of con- 
crete in place of timber raised a host of 
other building and planning problems. For 
example, owirig to the heavy nature of 
concrete floors and roofs, it has been found 
most economical to ensure that load-bear- 
ing walls on ground and first floors coin- 
cide. This, in many cases, has necessi- 
tated planning adjustments. Another 
interesting point is that the use of concrete 
flat roofs has done away with the space 
which, in pitched roofs, provided a con- 
venient location for the tanks. Needless 
to say, in the war-time houses it has been 
discovered that tanks do not need to be 
placed above roof level, and the Associa- 
tion has been equally concerned with dis- 
covering the most economical way of 
handling such problems as these, as it has 
with the more directly structural problems. 
In the field of permanent war-time housing 
then, the Association has been able to 
contribute to the war effort by technical 
advice, and at the same time increase its 
own knowledge of this particular building 
technique. 
Air Raid Protection in Buildings. 

Now, in any building which took place 
after autumn, 1940, the question of air 











& COMPANY LTD. 


Est? 1869 





SANITARY WARE 


Fireclay é antes 


FACTORIES 


Hospitals 
HOUSING SCHEMES 
ETC. 

Bed Pan Washers 
SINKS, BATHS 
Lavatonries 
> W.c. SUITES 
Urinals Etc. Etc.” 
TEUTEN &CO.LTD. 24, Longley R¢ S.WIT7. 


Formerly Upper Thames St London 
Phone. STReatham 171. (3 Lines ) 











November 6 1942 


raid protection became important. In 
housing, satisfactory combinations of 
house and shelter were developed from 
two opposite points of view. Some 
technicians approached the problem from 
the shelter angle and produced schemes 
whereby air-rair shelters could be 0 
designed as to be convertible into housing 
after the war. 

Other technicians aprpoached the prob- 
lem from the housing angle and devised 
means for incorporating within the house 
a protected room of an area sufficient to 
allow all the occupants of the house to 
sleep in safety. The Association did every- 
thing possible, both in the matter of tech- 
nical advice and Press publicity, to spread 
these ideas. In the belief that the extra 
amount of labour and material required 
was so small as to be more than offset by 
the post-war residual values. However, 
official approval for schemes based on an 
approach from the shelter angle was very 
slow in forthcoming, and it was not untit 
the Spring of 1942 that a small scheme was 
approved and erected in London, On the 
other hand, the idea of a completely pro- 
tected shelter room was put into practice 
immediately in the permanent housing 
schemes erected by the Ministry of Supply. 

At the time these ideas were originally 
put forward, Spring, 1941, the situation as 
regards supply of building labour and 
material was becoming increasingly diffi- 
cult, and the Government had not yet 
fully organised the production of huitted 
types. The R.I.B.A. Reconstruction Com- 
mittee, recognising both the need for 
economy in labour and material and the 
need for providing protected sleeping 
quarters in war-time housing, accordingly 
issued a report pointing out that houses of 
permanent construction designed for occu- 
pancy at high density were the most effi- 
cient way of housing war workers in areas 
where it was known that permanent hous- 
ing would be required in the post-war 
period. It was, of course, beyond the 
terms of reference of the R.I.B.A. Recon- 
struction Committee to detail how these 
recommendations could be translated inte 
practical terms of planning, construction 
and costing. The Cement and Concrete 
Association, however, believing that the 
R.I.B.A.’s recommendations were a fine 
contribution to a most difficult problem, 
took on the work where the R.1.B.A. had 
left it, and in the summer of 1941 published 
a memorandum under the title of ‘‘ Family 
Housing in War Time.’”’ By that time, 
however, the Government was definitely 
committed to the use of hutted types of 
construction to provide accommodation 
both for married and single war workers. 

The Association accordingly turned to @ 
study of hutted construction. The main 
study was, of course, devoted to those 
types of hut using concrete and cement 
products, but other types were also investi- 
gated as a yardstick against which the 
merits or demerits of the concrete huts 
could be assessed. It is common know- 
ledge that, owing to the supply position, 
concrete and other cement products are 
incorporated in most of the hutted types, 
and for this reason the Assogiation’s de- 
tailed study covers a fairly wide field. In 
their work on hutting, the Association 
adopted the same approach as for war 
time housing of permanent construction~ 
namely, recording, observation and circula- 
tion of the knowledge so acquired. J 
view of the fact that the hutting pr 
gramme is still in full swing, and becaus 
existing hutted designs are still beim 
modified to incorporate improvements 
gained from earlier prototypes, the Ass 
ciation does not consider that it has, # 
yet, collected sufficient information 
justify the publication of any conclusiols 
on correct technique in hutted design. 
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In the hutting investigation, as in the 
work on war-time housing, it has not been 
found possible to limit the study to purely 
structural aspects, since in hutting the 
structural detailing is so largely influenced 
by the use to which the hut is to be put. 
The investigation has therefore covered use 
as well as construction. 


BUILDING CONTRACTS 
IN WAR TIME 


MR. CRESWELL’S ADDRESS TO 
GREATER LONDON FEDERATION. 
Tue seventh quarterly business meeting 

of the Federation of Greater London 
Master Builders on October 29 was pre- 
ceded by a luncheon at the Connaught 
Rooms, at which Mr. W. T. Creswe i, 
K.C., Hon. A.R.I.B.A., A.S.L, was the 
guest of honour, and spoke on “ Building 
Contracts in War Time.’’ The President 
(Mr. A. N. Dove, J.P., L.C.C.) was in the 
chair. 

In his talk, Mr. Creswett said that, 
though the law relating to building con- 
tracts naturally followed the law relating 
to all contracts, it had nevertheless its own 
multifarious difficulties and complexities. 
The war had increased those difficulties and 
complexities. Mr, Creswell spoke of the 
resent situation and the various forms of 
Giiding contract in current use, more 
especially dwelling on those drafted to meet 
conditions—and changing conditions— 
during the war, among them the Prime 
Cost plus Percentage, the Target, and the 
Standard Price schedules. he Target 
Form was the only one which contained 
any new elements. There was nothing 
essentially new about the others; they 
were in use during the last war. 

Referring to disputes which were likely 
to arise between the employer and the 
builder, Mr. Creswell warned his audience 
to avoid entering into any form of contract 
in which the architect or engineer was 
made the sole arbitrator; that was ‘‘ judge 
in his own cause.’”” When he had such 
powers the temptation was great for the 
achitect to prejudge the matters in issue 
without holding a formal inquiry. This 
robbed any arbitration of its very essence, 
which was a judicial inquiry presided over 
by an unbiased arbitrator. The speaker 
stressed the difficulties to be met with 
when pling with a war time contract, 
wiless it could be shown quite clearly that 
there was implied, or actually expressed, 
the intention that the contract should be 

mined in the event of its becoming 

commercially impossible of performance 
due to war time causes. 

Mr. Creswell referred to certain recent 
case law, and at the close of his remarks 
‘number of questions were put to him by 
members of the audience. 


The gathering was also addressed by Mr. 
W. Craven-Ellis, M.P., and Mr. Andrew 
Maclaren, M.P.' Mr. Craven-Exuis said 
that a great responsibility rested on the 
building industry. It was to be remem- 
tered that the industry had laid the 
fundation of the prosperity which fol- 
lowed the 1931 crisis ; it would be the same 
iter this war. He would recommend the 
industry to bring every possible pressure 
0 bear to remove the bureaucracy that 

Sprung up round it. He was not sug- 
testing that it had not been necessary in 
var time, but if it continued into peace it 
vould hamper the building trade, and 
litough the building trade every other 
mdustry. If the members of the building 
industry could only unite, they would 
in their post-war victory. As regarded 
ing, we were already short of 2,000,000 

; that figure excluded ‘‘ blitzed ”’ 
ses, which might well bring the total 
#0 not less than 3,000,000. He personally 
Sid Mr. Craven-Ellis) was prepared to 
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fight to see that this should be a field for 
private enterprise. The Government had 
made the mistake after the last war by 
putting the responsibility on the local 
authorities. He was putting down a ques- 
tion in the House to the Minister of Health 
to know if, in the housing plans that had 
been asked for, private enterprise would 
find a place. In conclusion, he would sug- 
gest that unless bureaucracy was brought 
under control it would strangle the 
industry and the country. 

Mr. ANDREW MactaREN said that we 
must draw a line between private enter- 
prise and uncontrolled gangsterdom. He 
went on to describe a housing contract for 
the Ministry of Supply in the Midlands, 
where he had been able to co-ordinate the 
employers and the workmen into one vast 
orchestra which carried through the job 
with greater efficiency than could have 
been given by the great financier-backed 
organisations to which so much Govern- 
ment building was going. He advised the 
Federation to form itself into an organisa- 
tion that could prove to the powers-that-be 
that it could tackle anything that a big 
firm could undertake. He also advised 
that attention should be given to rating 
reform, which still followed the main lines 
as laid down in 1601. Since rating fol- 
lowed rental, there was a penalty following 
every improvement made to property. 


COUNCIL’S QUARTERLY REPORT. 

The third quarterly report of the 
Council for 1942 was then presented ‘by 
the Chairman, who said that at the 
present date the membership of the 
Federation was in excess of 1,600, and 
with Associates numbered substantially in 
excess of 1,700. During the quarter a 
further area has been opened, making a 
total of 37, of which 35 are within the 
London Civil Defence Region and two in 
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the Home Counties. It was evident that. 
as the membership increased it would be 
necessary to open further offices in the 
adjacent Home Counties as the demand 
arose. 

During the quarter the Secretary 
attended at Bristol to address the Associa- 
tion in that area. A meeting of such pro- 
vincial organisations that were interested 
had recently been held in London under 
the auspices of the Federation. Resulting 
from that meeting a unanimous resolution 
was passed that a special sub-committee 
consisting of provincial organisations be 
set up to devise means of achieving closer 
co-operation between provincial organisa- 
tions and the Federation, and delegates of 
the Federation had been appointed. 

The ‘ Rebuilding Britain Exhibition ’’ 
—sponsored by the Royal Institute of 
British Architects—was to open at the 
National Gallery in the middle of Novem- 
ber and was being financed by various 
trade organisations connected with the 
industry; the Federation was playing its 
part by giving financial assistance to the 
Exhibition. 


THE LIABILITIES (WAR-TIME 
ADJUSTMENT) ACT, 194! 


Tue Board of Trade announces that 
one of the main objects of the above Act 
is to provide means by which small busi- 
nesses, submerged by war conditions, 
may be saved from destruction. A trader 
who is in financial difficulties can, subject 
to conditions, get relief from his liabili- 
ties without incurring the stigma of 
bankruptcy, if he can show that because 
of war-time circumstances he has become 
unable to meet his outstanding obliga- 
tions or could meet them only by a 
realisation of assets which would involve 
the sacrifice of his business, or prevent him 
from starting again after the war, or de- 
prive him for the time being of his means 
of livelihood. The Act also empowers the 
Court to deal with future liabilities for 
rent or for payment of principal and 
interest under a mortgage deed or hire- 
purchase agreement. Traders who would 
like information about the Act and its 
working should apply to the local Liabili- 
ties Adjustment Officer. The Registrar 
of the County Court will always be ready 
to put them in touch with the nearest 
office. The Board of Trade, too, will be 
glad to help in any way they can. In- 
quiries should be sent to Industries and 
Manufactures Department I, Millbank, 
S.W.1. The Act does not apply to Scot- 
land or Northern Ireland. 


Structural Reinforcement as Lightning 

Conductor. 

Sweden’s largest hospital, the South 
Hospital in Stockholm, with beds for over 
1.200 patients, which is now nearing com- 
pletion, has been fitted with a unique 
lightning protection system. In fact, the 
whole building frame has been turned into a 
lightning conductor, according to a system 
devised by Professor Harald Norinder, of 
the Swedish High Tension Electrical Insti- 
tute at Uppsala. It was the high cost of 
installing an ordinary lightning conductor 
that induced -the Stockholm municipal 
authorities to apply to the Institute. The 
research workers of the Institute immedi- 
ately made a thorough investigation of the 
problem and, after exhaustive tests, hit 
upon this idea of making the reinforcement 
steel of the building, which in this case is 
unusually abundant and well inter-con- 
nected, the conductor of the discharge from 
the rods, making practically the whole 
building a lightning conductor. In this 
way the cost was reduced from 200,000 
kroner to something like 5,000 kroner 
(£300). 
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POST-WAR BUILDING 


B.I.N.C.’S PROPOSALS. 

At the half-yearly meeting of the 
Council of the B.I.N.C., held on Octo- 
ber 29, the President, Mr. R. Coppock, 
C.B.E., Hon.A.R.I.B.A., in the course 
of his address, said he was not satisfied 
with the measures taken in the matter of 
preparation for meeting the problems of 
immediate post-war reconstruction. ‘‘ The 
principal need of that time,’’ he pro- 
ceeded, ‘‘ will be to get industry gener- 
ally and the building industry in particu- 
lar working as extensively and over as 
wide a field as possible. While Cabinets 
and Governments fail to give the country 
this necessary lead or to decide on a body 
of general principles, economic or other- 
wise, which will create such a lead, that 
lead must be created by other agencies. 
The country of itself can, with the aid 
of its free institutions, prepare the 
ground, to some considerable extent, for 
meeting its own problems. Accordingly, 
it is proposed to cut across the tangle of 
interests, ministerial and otherwise, and 
prepare proposals on such vital matters as 
the redevelopment of sites where no prac- 
tical or sane question of frontage or 
usage can reasonably arise, and to pre- 
sent them, if necessary, to the Cabinet 
direct. Secondly, it is proposed to pro- 
ceed with the drawing-up of practical 
and clear-cut proposals for the means of 
prevention of and escape from fire in 
buildings. Clear-cut principles for deal- 
ing with these two primary matters will 
go a very long way in providing simple 
means for early commencement to be 


‘made on many sites calling for simple 


reconstruction. 

‘Such proposals will not interfere in 
any way with the consideration by 
Government and other interested bodies 
of the wider problems concerning those 
sites which call for major replanning. 
The immediate need of the country is for 
some responsible body to consider the 
means whereby a commencement of build- 
ing, perhaps especially of housing, could 
be made without injury to the country’s 
interest, and I believe that no industry 
is more capable of doing this than is the 
building industry, acting as a whole 
through the Building Industries National 
Council.”’ 


ARCHITECTURE IN 
EDUCATION 
LECTURE AT READING UNIVERSITY. 


Tue second of the course of lectures on 
Architecture in Education was given 
recently by Mr. Anthony Betts, Director 
of the Art Department at the Univer- 
sity. The chair was taken by Mr. W. F. 
Morris, and there was a good attendance 
of teachers and others interested. 


The lecturer, after explaining the his- 
torical background and social influences 
which affected the development of Greek 
and Roman architecture, illustrated its 
growth by blackboard sketches and photo- 
graphic views of celebrated buildings. 
He then traced the influence of classical 
architecture on eighteenth- and_nine- 
teenth-century design, and gave examples 
of well-known local buildings showing 
this influence. 


Another lecture was given on Tuesday, 
November 3, when Mr. Betts dealt with 
the development of Romanesque and 
Gothic architecture. All teachers and 
others interested in introducing the sub- 


ject into schools are welcome to these 
ectures. 
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BOOK REVIEW 


The Bombed_ Buildings of Britain. 
Edited by J. M. Ricnarps, with Notes 
by Joun Summerson. The Architec- 


tural Press. Price 15s. 
This book is a selective record of 
buildings of architectural interest 


damaged by bombing during the raids on 
this country of 1940-41. The greater part 
of it is devoted to London, but damage 
in other areas is also included, and the 
book shows very graphically the wide- 
spread nature of the attacks made upon 
us and the lamentable losses which have 
occurred to our architectural inheritance. 

Photographic illustrations of the build- 
ings taken almost immediately after 
damage are supplemented in many cases 
by old prints showing original appear- 
ance. Mr. Summerson’s accompanying 
notes are extremely well written, and, 
though brief, give the essential facts .in 
each case and an appreciation of the 
building as a work of architecture. 

It is gratifying to learn that many of 
these fine buildings are by no means be- 
yond repair, and that in some cases work 
which has been destroyed was not origi- 
nal but perhaps a mid-Victorian restora- 
tion or addition whose disappearance is no 
great loss. 

Nevertheless, the book can. produce 
nothing but melancholy reflections at the 
senselessness and the immensity of the 
damage which has been inflicted upon our 
historic buildings. The book, as Mr. 
Richards says in his Foreword, is an 
obituary notice and a pictorial record. 
We must devoutly hope that the oppor- 
tunity may never occur for a_ second 
volume. 

















CROFT ADAMANT 


GRANITE CONCRETE 


SPUN PIPES 





9 in. to 72 in. Diameter 


JUNCTIONS, BENDS, TAPERS, 
MANHOLES, GULLIES 


Particulars and Prices from— 
CROFT GRANITE, BRICK & CONCRETE 
CO. LTD., CROFT, Near LEICESTER. 


Telephones: NARBOROUGH 2261-2-3 
London Office Transferred to 


57, ROSEBERY AVENUE, LINSLADE, LEIGHTON BUZZARD. 
Telephone: LEIGHTON BUZZARD 3228. 


Branch Office ALWAYS SPECIFY 
WEST BANK, WIDNES. 
Telephone: WIDNES 2656-7. 
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LAW REPORT 


A BUILDING LEASE AND THE 
DOCTRINE OF FRUSTRATION. 


Leightons Investment Trust, Ltd., v. 
Cricklewood Property and Investment 
Trust, Ltd. 


Kinc’s Bencu Drviston. 
Before Mr. Justice AsQuiTH. 


The question for decision in this case 
was whether or no, in the circumstances 
which had happened, the doctrine of 
frustration applied to an ordinary build. 
ing lease. 

The plaintiffs, Leightons Investment 
Trust, Ltd., as landlords, claimed against 
the defendants, Cricklewood Property and 
Investment Trust, Ltd., as tenants, 
£417 lis. 3d. alleged to be due under a 
building lease for 99 years from March 25, 
1936, of land at Potters Bar, Middlesex, 
which land, with the benefit of the lease, 
had been conveyed by the original grantors 
to the plaintiffs in May, 1938. 

The facts were these :— 

The lease provided that certain land at 
Potters Bar should be let to the defendants 
for a term of 99 years in order that. the 
latter should erect thereon a number of 
shops on certain terms as to payment of 
rent and inter alia. Some of the proposed 
shops were erected by the defendants, but 
before their obligation to erect 14 of them 
had matured the present war broke out, 
In these circumstances the defendants 
alleged that the war had caused the 
demand for shops to cease, and finance for 
their erection could not be obtained. De. 
fendants also alleged that the Government 
had placed restrictions on building mate. 
rials, and that for all these reasons the 
erection of the shops and houses became 
impossible. Defendants contended that, 
having regard to these circumstances 80 
far as they related to the 14 shops, the 
agreement contained in the lease concern- 
ing them had been frustrated and that 
their liability for the rent plaintiffs now 
sued for had ceased. 

Mr. St. John Field, K.C., and Mr. 6. 
Gardiner appeared for the plaintiffs; and 
Mr. R. Fortune for the defendants. 

Mr. Field argued that this being a con- 
tract of demise and an ordinary case of 
landlord and tenant, the doctrine of 
frustration did not apply, and that the 
aaa were liable for the rent sued 
or. 

Mr. Fortune, however, contended that 
the contract was a building contract, and 
not a mere lease. It was really, he said, 
a commercial adventure, as under it there 
was not only an obligation to pay rent, 
as in an ordinary lease, but also an obligs 
tion to erect houses on the site worth 
£1,500 each. The real object of the cor 
tract was the building of houses on the 
land, and in these circumstances he sub- 
mitted the doctrine of frustration did 
apply, which doctrine had been widened 
as time passed in order to do justi 
between parties. 

His lordship, in giving judgment, after 
stating the facts, said it could not be ds 
puted, and was not disputed, that the doc: 
trine of frustration had no application # 
an ordinary lease which was something 
more than a mere contract, because by # 
a term of years was created and vested 1 
the lessee. What had to be dealt with® 
this case was the lease as it stood, anda 


its ulterior object, and that being so * 
must be judgment for the plaintifis ™ 
the sum claimed. is 


Judgment was accordingly entere 
the plaintiffs with costs. 
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decontamination unit. 
Stoke Newington T.C.—Erection of pre- 
fabricated day nursery at Victorian-grove. 


NOVEMBER 16. 


Carrickfergus U.D.C.—(a) 
ing of nine public shelters; (b) demoli- 


Twickenham T.C.—Erection of 
nursery. B. E. Dep. £1 Is. 


NOVEMBER 20, 


Cheshire C.C.—Additions and altera- 
Capenhurst Grange 
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CONTRACTS OPEN 


For some contracts still open, but not 
included in this list. see previous issues. 
Those with an asterisk are advertised in 


The dates at the head of 
re those for the submission 


of tenders; a dagger (+) denotes closin 


plications; the name ad 


address at the end refer to the person 
from whom ovarticulars may be obtained. 


BUILDING. 
NOVEMBER 9. 
Beckenham T.C.—Erection of brick 
arages with concrete wash-down, etc. 
ames Dove, B. E. and S. Dep. £2. 


T.C.—Alterations and adap- 
.F.5. City Architect. Dep. 


NOVEMBER 11. 


T.C. (Kent).—Construction 
r tank. B. E. and S. Dep. 


él 1s. 

Plymouth T.C.—Erection of additional 
accommodation. 
ton Park House, Tavistock-rd., Plymouth. 

Rochdale C.B.—Reconstruction of roof 


City Architect, Comp- 


at Cleansing Dept. B. S. 
T.C.—Construction of rein- 


forced concrete static water tanks on 
sites. 


G N. 


é Maynard, 
. BB. Ghd Ee: 


NOVEMBER 13. 


Cheltenham T.C.—Erection of British 
G. Gould Marsland, B. and 


of 
City 


T.C. — Construction 
lities at police station. 


Dep. £1 1s. 
NOVEMBER 14, 


T.C.—Alterations and addi- 

F.S. station. James Dove 

, B._E. and S. Dep. £2. 
T.C.—Civil defence gas 


B. E. and S. 


Strengthen- 
lacement of shelters. a 


day 


remand 
Sutton. E. M. Parkes, 
tect, The Castle, Chester. 


NO DATE. 


Hull T.C.—Supply and erection of pre- 
fabricated machinery-house. 
fperintendent, 
otments Dept., Ferensway, Hull. 


General 


Parks, Cemeteries and 


PAINTING, ELECTRIC LIGHTING, 
HEATING, &c. 


OVEMBER 10. 


Pudsey T.C.—Electrical and hot-water 


at four war-time nursery 


dasses and one war-time nursery. B. S. 


OVEMBER 16. 

Belfast. — (1) Heating 
electrical installations at 
cleansing station and first- 
strengthening or, alter- 


latively demolitions and replacement of 
fve public shelters. J & Munce, B. E., 
» Arthur-st., Belfast. 
NO DATE. 
Berkhamsted U.D.C.—Painting outside, 
os, windows, etc., of civic centre 
building. §s, 


PUBLIC APPOINTMENTS. 
NOVEMBER 16, 


gboatle C.B.—Staff Officer to rescue and 
econtamination services. 


B. E. and §. 
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A.R.P. SCHEMES 


LONDON. 

Malden and Coombe.—U.D.C. accepted 
tender of 8. W. Wilson, at £521, for pro- 
vision of shelter, watch-room, alterations 
and additions to Cambridge House and 
yard surfacing, subject to Regional 
approval.—Plans submitted to London 
Civil Defence Region for erection of re- 
port and control centre. 


PROVINCIAL. 

Bath.—E.C. propose erection of two 
additional surface shelters at Southdown 
school.—Regional office approved con- 
struction of combined depot, at £2,650. 

Chesterfield.—T.C. received order from 
Regional Works’ Adviser of Ministry of 
Home Security to erect 37 additional 
static water supply tanks on selected 
ae for N.F.S. Plans by W. 8. Wilson, 

.S. 


Dudley. — T.C. propose: Sanitary 
accommodation at 12 rest centres; erec- 
tion of control rooms, brick surface 
shelters and extension of existing 
garages at N.F.S. stations. 

Great Harwood.—U.D.C. approved plans 
for extensions to fire station. 

Harrogate. — T.C. propose erection of 
static water storage tanks, at £954. 

Havant and Waterloo.—U.D.C. placed 
contract with C. Silvester, West Town 
Corner, Hayling Island, for construction 
of static water tank. 

Ipswich, — T.C. for erection of nine 
static water tanks in two contracts: A. S. 
Green, 8, Bolton-la., Ipswich, £4,653; 
Page & Co., 14-16, Clarkson-st., Ipswich, 
£2,685. Plans by E. McLauchlan, B.S. 

Jarrow.—T.C. to construct static water 
tanks. Plans by J. 8S. Weir, B.E 

Ludlow.—R.D.C. propose three water 
storage tanks at Knowbury, at £600. 

Manchester.—T.C. propose additional 
report centres, at £4,090. 

Middlewich.—U.D.C. propose conver- 
sion of pavilion at football ground into 
decontamination post. 

Newcastle-on-Tyne.—Tenders accepted 
by E.C. for erection of school shelters: 
Bolam-st. school, T. Hutchinson & Co., 
Elswick-rd., Newcastle, £192; Welbeck- 
rd. school and Rutherford Girls’ College, 
E. Thompson, 12, Grey-st., Newcastle-on- 
Tyne, £444, 

Newcastle-under-Lyme. — T.C. placed 
contract with J. Mowlem & Co., Ltd., 
Cold Meece, Stone, Staffs, at £1,134, for 
erection of three static water storage 
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tanks.—T.C. propose to carry out immedi- 
ately strengthening eight (100-person) 
shelters. 

Norwich. — E.C. propose additional 
surface shelters at Angel-rd. school. 

Rushden.—U.D.C. approved plans for 
shelter to premises, for S. Putnam. 

South Shields.—T.C. to erect 
garages for A.R.P. rescue services. 


OFFICIAL NOTIFICATION 


Late War Damage Notifications. 

The War Damage Commission 
announces that a notification of war 
damage to land or buildings (Form C.1) 
cannot be accepted after the prescribed 
period of 30 days from the date of the 
damage unless it is accompanied by an 
explanation satisfactory to the Com- 
mission of the failure of the claimant to 
notify the damage within that time. 
After December 1 a claimant who sends 
in a notification more than 90 days after 
the occurrence of the war damage will 
normally be required to make a statutory 
declaration before a Commissioner for 
Oaths or a Justice of the Peace on a 
special form which must be obtained 
from a regional office of the Commission. 
In this he will be called on to verify the 
information needed in a notification of 
damage, and in addition give full par- 
ticulars of all the damage sustained by 
the property, the facts upon which he 
relies to prove that it was war damage, 
and a full statement of the circumstances 
put forward as an explanation of the 
delay. The Commission will then decide, 
under the powers conferred upon it by the 
proviso to Section 10 (3) of the War 
Damage Act, 1941, whether to make a pay- 
ment notwithstanding that the require- 
ments of the Regulations have not been 
observed. 

In making this announcement the Com- 
mission desires to emphasise that it is 
not its intention to deprive a bond fide 
claimant of a payment in respect of 
damage to land and buildings. But it is 
essential, in order to ensure that pay- 
ments are not made in respect of damage 
other than ‘‘ war damage,” that early 


four 


notification of the occurrence of war 
damage should be made to the Com- 
mission. Accordingly, these arrange- 


ments will not normally apply if some 
other proprietary interest has already 
notified the damage. 


NEW COMPANIES 


Tue particulars quoted below have been com- 
iled by Messrs. Jordan & Sons, Ltd., Company 

egistration Agents, of 116 and 117, Chancery- 
lane, W.C.2. from the documents available at the 
Companies Registry. 


R. S. Atnscoven, Lrp. (375878). Regd. Septem- 

The Sound, Delph, Saddleworth, Yorks. 
.. contractors, etc. vom. cap.; £5,000. 
.: R. 8. Ainscough, Elsie M. Ainscough and 
E. Greenwood. 

. Hearn, Lrp. (376,181). Reg. September 19. 
15, Cross.-st., Preston. Bldrs. and demolition con- 
tractors. Nom. cap.: £5,000. Dirs.: W. C. 
Hearn and Mrs. E. Hearn. 

- Rovtnorn anp Sons, Lrp. (376227). Regd. 
September 22. Plasterers, mnfrs. of and dirs. in 
wall and other plasters, bldrs.’ mchts., etc. Nom. 
cap.: £5,000, Permt. dir. : R. _Routhorn, 
279. Billing-rd. East, Northarmnton (ch.). 

W. Liewettyn anp Co., Lrn. (376528). Regd. 
Oct. 7. 40, Wendover-way, Welling, Kent. Bldrs., 
etc. Nom. cap. : £1,000. 

Ernsurt, Martin, Lrp. (376502). Regd. Oct. 7. 
1, Tower-chambs., Hoe-st. Bridge, Walthamstow, 
E.17. Bldrs., bidrs. mchts., etc. Nom. cap. : 
£500. Dirs.: E. Parford, M. Seiffert and A. E. 
Strong. 

C. J. Penn, Lrp._ (376482). Regd. Oct. 6. 
Bldrs. mchts., etc. Nom. cap.: £1.000. . Dir. : 
W. S. Phillips, Low Pavement, Nottingham. 





Change of Address. 

Bennett’s Wood Flooring (Tungit) Co., 
Ltd., have removed their factory, stores 
and offices to one address—Causeway- 
place, 43, Newington-causeway, London, 
$.E.1 (telephone: Hop 1023), to which 
all future correspondence should be 
addressed. 
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RATES OF WAGES IN THE BUILDING TRADE 


AS AND FROM Ist FEBRUARY, 1942 
t be responsible for errors] 





[Every endeavour is made to ensure accuracy, but we canno 
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* Painters 4d. less than other Craftsmen. + Plus 2d. per working day. ¢ Plasterers 2/14. 
4] Tradesman’s Labourers, 1/74. Navvies and General Labourers, 1/6%- 
§ Joiners, Plumbers, Bricklayers, Tilers and Masons receive 2/- per week or 4d. per day Tool Money. 
Nore.—Carpenters and Joiners in all Towns and Districts (other than Birkenhead and Liverpool) receive 2d. per day Too! Allowance. 
For Building Trade Wages in Scotland, see page 406. 
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Gaze, £5 10s. extra over white. 


/; loo Levy ON BRICKS. 3/-per 1,000 except Glazed Bricks. 


PARTITION SLABS. 
Delivered on site London Area. 


dest, 22 aa 

CLINKER CONCRETE, 
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Per yard super d/d. Free on site, London. 


STONE. 


lum Stont.—Delivered in railway trucks at 
Westbourne Park, Paddington, G.W.R., or 
South Lambeth, G.W.R., per ft. cube ..... es 
itzn STONE—RANDOM BLOCK— 


Free on rail at Seaton Station. . r ft cube 
Delivered free on rail Nine Elms, S.R. _ ,, 
Selected approximate size one way, Id. per 
cubic extra, selected approximately 
three sizes or for special work, 3d. per 
cubic ft. extra. 
ORTLAND STONE— 
Brown Whitbed, in random blocks of 20 ft. 
werage, delivered in railway trucks at 
Nine Elms, S. Rly., South Lambeth 
i G.W.R., and Westbourne Park, 
ee per ft. cube 
road waggons as above 
per ft. cub. 





Steer seer eeeseseseee 


stations 
White basebed, 3d. per ft. cube extra. 
Nore—id. per ft. cube extra for every ft. 
over 20 ft. average and id. beyond 30 ft. 
orpTON-Woop STONE— ’ 
FO.R. Quarries, Wirksworth, Derbyshire, 
Random blocks from 10 ft. and over P.ft.cb. 










Stone, BLUE—Robin Hood Quality. 
i at any Goods Station, London. 
6in. sawn two sides landings to sizes (under 





ee aaa per ft. super 
6in. rubbed two sides, ditto .... 
3 im. sawn two sides slabs (ran- 
Renee oF Me 
2in. to 24 in. sawn one side slabs 
(random sizes) (paving) ...... a 
If in. to 2 in. ditto ........ sues é 


Harp York— 
Delivered at any Goods Station, London. 
tandom blocks ...... per ft. cube 
¢in. sawn two sides landings to sizes (under 
NS ees eee per ft.super 
6in. rubbed two sides, ditto .... 
— two stdes slabs (random 


3im, ditto ditto ........ = 
Vim self-faced random flags...... per yd. super 


Delivered & <a ft. 
in Lundon area in full van loads, per 
cube: Plain, 7s. 6d. Moulded, go ed 
Small section cills and copings, 11s. 





NwwWaah 


loaded free into lorry at the works. The questi 
‘a we is still very difficult and prices must be obtained 
to job. In addition, there will be the Levy 
Bricks (Charges) Order, 1942, of 3s. per 1,000. 
King’s To ee 


24 in. Phorpres. Station District 
A mi. of 6d. 1,000 only per — per 1,000 


0 
lest blue Pressed Staffs. (London Stns.) .... = - 
Blue Wire Cuts (London Stns.) ..........++ 10 9 


8. 
1B, ...scee 0 0 0 3in, ....%... 12 0 


on Stns.) 

D’ble Str’tch’rs 36 10 
D’ble Headers 33 10 
Stretcher...... 28 0 O Oneside&two ends 37 10 

.-27 10 O Twosides&one end 38 10 


(Quoins, Bullnose 5 

and 4}in. Flats34 10 0 Squints...... 36 (0 
Second Quality, £2 per 1,000 less than best. Cream 
wd buff, £2 cxtra over white. Other colours. Hard 


ecooo o 


“ PaORPRES ” — PARTITION BLOCKS. 
s. 
yd. sup. .... 2 8 one sing 
” 


a 


BN wwe 
_ 
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it Ballast ...... <2 9s. 6d. ,, | delivered 
PitSand ....... > 12s. 0d. > ”|2 miles 
Zin. Shingle .... 10s. 6d. * ” Paddingt 

in. pe ja. sto on. 
4 in. Broken Brick 16s. Od. ,, 

Pan Breeze - 10s. re 


Best British Portland Cement. Standard Specification, 
£ y 


delivered London area. Ss. 
6 ton loads and upwards site ........ per ton 2 11 
DW BG oo vid a8 kin dae 6s vv cics ines 2 14 
Alongside Vauxhall in 80 ton lots ............ 2 8 
“ Ferrocrete ” Rapid Hardening Cement— 
6 ton loads and upwards site ................ 217 
SOs Oy EEN an oo ch. die'b s cw ees one vacke 3 0 
Alongside Vauxhall in 80 ton lots ............ 2 14 
“ Aquacrete ” Water Repellent, “‘ Blue Circle ” 
cement, 30s. per ton on ordinary “ Blue 
Circle” prices. 
“ Colorcrete”” Nos. 1 and 2. Coloured rapid 
Hardening Portland Cement in 6 ton lots .. 4 11 
“ Colorcrete” not rapid hardening, according 
to colour, from £7 to £15 10s. per ton. 
“ Snowcrete ” White Portland Cement (in free 
10 


paper bags) 
“417” Cement (Ultra Rapid Hardening) 
Delivered Site London Area in 6 tons lots and 


WIE Sd codncinweat atk eos<<tcumeees 311 0 


Plus packages at current prices. 


Super Cement (Waterproof), bags extra .... 4 1 0 
Nore.—Jute sacks charged at 35s. 6d. nett per ton 


(20 sacks) for quantities of or exceeding one ton. 
than one ton Is. 9}d. nett each. 


Credit 1s. 6d. nett each when returned in good con- 


dition within two weeks, 


6, £ 2.4. 
Romancement 8 10 0 Keene’sCement, White7 0 0 
ParianCement 7 0 0 Pink 610 0 


Cemen tone Colours for cement according to tints per cwt, 


from £3 5s, Od, SLATES. 

First quality slates from Penrhyn or Portmadoc. 
carriage paid in full truck loads to London Rate Station. 
Per 1,000 actual. 


£4. & 64 4G 
Moyi2 ..c &.3 GS 18by10.... 24 0 0 
SEE SA ccee SE AT SE tyS ... BH 6 
fh ae” ee 16by10.... 2110 0 
Seer Ee cscs oe. 8 IGGyS@ 2... 10 se 6 
eee .ccc' Bs Ss 
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Pus 2d. for smooth one side, and 4d. for smooth both 


wn we 
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|] i oe le 2 |) ee ee 
answer to your 
centering problem 







Use the reinforcing steel 
as centering for the slabs 


Hy-Rib —the 
combined centering 
and reinforcement 


Temporary bearer 
for supporting 
Hy-Rib 


HY-RIB is a centering for 


concrete during construction 


HY-RIB is a reinforcement 
for the structural slab 


Over 11,000,000 square feet 
of HY-RIB combined centering 
and reinforcement has been 
used in wartime buildings 
For the guidance of Constructional Staffs 


we provide working drawings for par- 
ticular applications of Hy-Rib. 


HY-R 


COMBINED CENTERING ~z a 
AND REINFORCEMENT V@erstey 


o 













HY-RIB SALES, 6 COLLINGHAM GARDENS 





aco aco 


o 


American Whitewood . 
African Whitewood 
African Mahogany . 


Australian Silky Oak 
Best tch ° 


1 in. tongued ‘and grooved . 





lin. 1 
77/6 123/- 
Le NuT BOILER 
1 in. 13 in, 1 
11/- 24/- 
Heavy CROYDON BALL VALVeS. 
1 in. 3 in. it in, 
R/- 195/- 264/- per doz 
CaPs AND SCREWS. 





PRICES CURRENT OF MATERIALS’ 


Owing to the exceptional circumstances which prevail at the present time, prices of materials should be confirmed by inquiry, The prices 
visoft woods are for cash on delivery. At present linseed oil and genuine spirits of turpentine can only be supplied in cans in small quantities. 


PLASTER. 


£s. d 
- 4 0 O Sirapite, Coarse... 
$35 


Above prices for 4-ton loads and over London Area. 
lue Grey Stone Lime. 2 
o-e- 3 7 6 Chalk Lime 
Granite Chippings 1 15 0 Hair per cwt. 
Note.—Sacks are charged 


TILES. 


Delivered at London rate stations in full truck loads 
of not less than 6 tons Pe 


Best machine-made tiles from Broseley or 
Staffordshire district 
Ditto. hand-made ditto 


Sse eeeeserecesseeeeese 


y tiles ys ara 


Machine-made 


HARD WOOD. 
1 INCH AND UP THICK. 
Average price for prime quality. 


Dry English Wainscot Billets. . 
Dry Slavonian Billet Wainscot .. 

Dry Cuba Mahogany logs ........ 
Square-edged Honduras Mahogany 
Log Cut + ~~~" poe 


American Plain Oak 


eee eee eee ee eee eee eee ees) 








ported sizes, 2’a & 
in. to4in. byliin. 43 100 


MATCHING. 


Peewee eens esenesaeeenee 


PLUMBERS’ BRASS 
Delivered in London. 
M.O.H. 


S.D. Biscocks, CRUTCH HEAD, ror IRON 
in. 
|- 


in. 
44/6 


Tomet Bis Cocks FOR 
in. : 
2/- 


. 1sin. Zin, Jin. rs Ving 4 in. 
14/5 21/6 37/9 /- 59/6 per doz 
BrAss SLEEVES. 

3 in. 
13/6 25/- 
TRAPS 
146 Ibs. 14 


Bi ‘LEANING 
x6 Ibs. 2X7 Ibs. 3x 
34/- '5/- 

41/- 67/ 


So_peR.—Plumbers’, 1/5 ; Tinmen’s, 1/9. Blow pipe, 





3 list is 


prices—a fact which sho 














EARLS COURT, 8.W.5. "PHONE: FROBISHER 8141 












* The information given on this page has been 
ior THe Buriper, and is fe gee 
to give, as far as possible, the 
average prices of materials, no. necessarily the highest 
and quantity obviously affect 
uld be remembered by 
who make use of this information. 
to 24 per cent. cash discount. 





at 
we 
aae 


ee 
wx 


Is. 9d. each, and credited 
1s. 6d. if returned in good condition within three 
months, carriage paid. 

Stourbridge Fireclay in paper bags, £2 12s. 6d. in 6-ton 
lots at railway depot. 


see eerereeseceseee 





eee eee ee ee eee eee eee 









/- per doz 
FOR IRON, 


.D. STOP y 

in. lin. i dog Uh 2 in. 

— 81/6 195/— 272/— 453/- per doz 

COCKS WITH TWO UNIONS FOR LEAD. 

in, i 2 in. 

/- 372/- 624/- per doz. 
ScREws. 


in. 2 in. 


in. 4 in. 
37/- 46/— per doz. 
RASS C 


Pa as me TS THAN 
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PRICES CURRENT OF MATERIALS—(contd.) 


METALS. 
Jorsts, Gmpers, &C., to LONDON pram PER TON— 
itted 


R:S. Joists, cut and fitted ..........00- £23 10 0 
Plain Compound d Girdors i cdbest uses Wee 2 0 0 
RAEI .occgecccce eee 0 
Te Roel Wetk ..occclsJelotiiccocesess 33 10 
Note.—These prices are for standard pieces and not 
special pieces of an awkward nature. 
MILD ROUNDS.—To London Stations, per ton. 
Diameter. s @ 2 Diameter. £ 


¢4in. ........ 23 0 0 fin toftin.. 
fin. ........ 22 0 O fin. to 2jin.. 
WROUGHT TUBES AND FITTINGS. 
Deliveries from works, 
ACMI ie gross, 


s. d, 
21 10 O 
21 0 0 


Tubulars. and Flan 
7 PoaYe 3m aye %y , 
Light weight .. sf 4 hh & 7 
ae 39 41 4 
Galv ight ight 40 — 38 3 at 
alv.heavyweight 31 31 31 294 41 
“io and tubulars sizes $”/}” inclusive, charged extra 
° 
Fittings, re. 25/34 5% less gross discount. 
Terms.—Nett cash end of month following date of 
invoice. Carriage paid on lots of £10 nett value and over. 
C.L. Hatr-Rounp Gutters—London Prices ex Works. 
per yd. in 6 ft. lengths, Stop 


5d. 


7 
83d. 
103d. 





RAIN WATER PIPES. 





Per yd. in 6 fits. Pipe Bends. Branches. 
Stock aan 

2 in. 2/2: 1/53 2/ 

24 in. 2/3 ait 2/74 

3 in. 2/8 2/1 3/2 

34 in. 3/2 2/6 3/73 

4 in. 3/84 3/04 4/5 

NETT PRICES. 


Tonnage PM we 3 lots, 5 per cent. 
2-ton lots, 24 per cent. 


L.C.C. Coatep Som Prires—London Prices, ex Stock. 


= see in 6 fts. Pipe. Bends. “— 
Zim, wcccccccccctee 3/94 2/7; 
2¢ in. : dvbcecocvcecoce 4/5 2/104 /its 
eee ae 4/9 3/2 
BED. Wreccecsevecs 4/104 3/115 3/34 
Fite co cciccccccceece 5/34 4/5 6/34 
L.C.C. Coarep Dratmn Pips. 
Pipe. Bends. Branches. 
3 in. per yd. in 9 fts. 3/5 6/3 9/11 
cwt. qr. Ibs. 
| <<. & & eee 7/iL Ti 12/6 
F3 i. } 3 ps 9/7 12/9 19/3 
El ccwewe 11/5 14/8 25/6 
phy 15/- per cwt. 
Per ton basis 
in London. 


s. 


£ 
IRON.—Staffordshire Crown, 0 quality v4 7 6 
IRON.—Staffordshire Marked Bars .......- 7 6 
Mild Steel Bars. ....ccccesecccccccccccees 19 15 0 
Mild Steel Hoops ...----eeeeeessecseeee 2110 0 
Ex Merchant's Stock, 
per ton (two-ton lots). 
Soft Steel Sheets, C.R. and C.A.— 
20 GAUGE .ceececceccecnccceereereesee 4 “is 
QA BAUZC occ cece cecererreteecerees 
26 LAUZE ore eeeercsecceesererecesers 25 17 


Galvanised Corrugated Sheets, 6 ft. to 9 ft. aon 


mB Ss00 coo aaa 





Cut Nails, 3 in. and up 
ALL NETT. 
METAL WINDOWS. —Standard sizes, suitable for com- 


ings, painting two coats, 


| all fitti 
plete houses, inciuding about 2s. 4d. to 2s. 7d. 


and delivery to job, average price 


THE BUILDER 








*This town has its own rates : 


Perth Wes 
Masons, 1/84 ; Carpenters, 1/84 ; Slaters, 1/8 Piumbe 1 9: 
but 1/10 is paid owing to the scarcity at present ; Painters, 1/8 ey " f 
The information given in this table is copyright. Rates of wages in 
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BUILDING TRADE WAGES IN SCOTLAND 


Following are grade rates authorised by the Scottish N.J.C. from October i. Every endea 
is made to ensure accuracy, but we cannot be responsible for errors that may eas 





Grade Classification A Al A2 A3 Bi 
Craftsmen...... 1/114 il 1/104 1/10 1/94 1p 
Labourers .... 1/6 1/53 St 1/5 1/44 1M 
Aberdeen) ..2...20.. A Dumfriesshire ..... eA2 | Inverness..........+- ° Perthshire ....,.,,.,A) 
ASISINGD cckica dodsees A PRNGOS. .cccaes ceisad A = EE Al | Peterhead ...2.0.74) 
RR eee B Dunoon .........+0+ A Kincardineshire ...... A2 | Renfrewshire ..,., A 
Berwickshire ........ A2 | East Fife.........+0. A Kinross-shire ........ A | Rothesay»... sud 
Bridge of Allan ...... A | East Lothian ........ A Lanarkshire |....... A_ | Roxburghshire... 
Broughty Ferry ...... A | Edinburgh .......... A | Midlothian |....... A eas A 
Clackmannanshire ..A Fifeshire .......0000- A Monifieth .......... A nt ° sos 
Doeee 335. eb ek A Forfarshire ........ A2 | Moray and Nairn ....B Stirlingshire |" ..*"” 
Dunblane .......... A Cee Sse s coe A TON ua kes <6 A Stornoway . 
Dumbartonshire ....A Ce ee A eee Peviesee ry Tayport .. ee: 5 
Dumfries...........- Al | ‘Hamilton’ .......... i tale Sie ee t Lothian...” 
Plasterers, 1/) 


+ and Labcurers, 1/4 
and Wales are given on page 404, 











VARNISHES, &c. 











Per gallon. 

£ s, d. 

Pe We Soc. nt5 ces ce eee Outside 016 0 
PAS Ge beet. tes coe cases : A 018 0 
Pie ORs casacccusseseceese “i ro: 0 
Pale Copal: 555 Uo. cet a 2c 0 
Pale Opal Corstege #4 160 
Best do. do.. pie 114 0 
Floor Varnish .. Inside "9! © 
Fine Pale Paper ........-+e006 m 100 
Fine Copal Cabinet .........+++ “4 140 
Fine nd Fiatlimg © si.s.sccscs pa 12.0 
Hard Drying Oak ............ “a 100 
Fine Hard Drying Oak .......- xe £456 
Fine Copal Varnish ..........+- - 1 -¢21-6 
“a” ee Re ers if 114 0 
6 WAN Shoe ace aan'es f>* S 14 6 
Best Japan Geld Bie... «0020538 * 114 6 
Best Black Japan .........ccccscscccecece 012 0 
Oak and Mahogany Stain (water) ..... ». 0144 0 
Brunswick Black .......seseccssceee 0 9 6 
Berlin Black ...0.0..scnddsso}ppe 016 0 
Knotting (patent) ......... 017 0 
French and Brush Polish... 014 0 
Liquid Dryers in Terebene ... O11 0 
Cuirass Black Enamel one 

LEAD, &c. 

Per ton. 
(Delivered in London £ s. d. 
LeAD.—Shect, English, 4 Ib. ns bn ee 38 0 0 
Pipe in Cols ......sscerccceces a neael 2 io : 


(Tg RS RN TE SRR 
Nors.-Country delivery, 20/- per ton extra, lots 
vader 3 cats 2/6 por cnt exns Ct wo sue 4 et | 
ogee 2 cory eee poe Cut to sizes, 4/- per 


cwt. extra. 
= prvk ex London pap ton y£18 00. 


weet esreeeee 


Fatent Root 
GLAZING 


The of 
Hall Mark Craftsmanship 











Actual manufacturers 
of patent glazing. 
Lantern and Skylights, 
Metal Windows, etc. 


AYGEE+t™- 


Metal Window Manufacturers, 
Light Steel Constructional Engineers. 


100 WESTMINSTER BRIDGE RD., S.E.1 


Ring: Waterloo 6314 


THE SCOTTISH BUILDER 


DUMBARTONSHIRE.—C.C. to enue 
additions to St. Patrick’s High School, 


Engineering Cadetships. 

A scheme for engineering cadetships 
leading to technical commissions in th 
Fighting Services is outlined by th 
Ministry of Labour and National Servig, 
Boys aged 16, 17, 18 and 19 are invited 
apply under certain conditions, The 
training of cadets will be carried a 
under the directions of the — 
Departments. The Government will 
the necessary educational fees. and alloy 
each cadet a maintenance grant of £14 
a year (in London £160 a year) if he ha 
to live away from home or £75 a year (in 
London £90 a year) if he lives at hom 
Forms of application can be obtained fro 
the Ministry of Labour and National &. 
vice, Sardinia-street, London, W.C.2: 











GLASS. 
SHEET GLASS, ORDINARY GLAZING QU 
CUT SIZES. nail 





ENGLISH ROLLED PLATE AND _FIGURD 
CATHEDRAL, ETC., IN CUT SIZES. 
Over 500 ft. super of all kinds. Pe 


Rolled plate, ¢ in. 
Rough cast double rolled, % in. 
Rough cast double rolled, 4 in. ...---++++0+++ 
Figured rolled, and Cathedral, white. 

Peet ae and Cathedral, tinted oad 
Rolled Sheet ........-ceceesecesccercecscsets 
Reeded, — octet, Cross Reeded and Chevron 








Pe 

ry 

4 

0 

ee 

2 

4 

0 

| 

4 in | 

Non’ Actinic Glass, tin. in. thick isescswet Oee ; 
BS hv | Pieter ae | 
“VITA” GLASS. Pe 

“Vita” Plate Glass, about s% in. thick— ‘ 
To 7 ft. SUPEF. .. cc eee eccccccccececeesem ; 
Over 7 ft. super... eee eee e cece cenrrt ; 


“Vita ” Sheet Glass, about 18/20 oz. 
Cathedral “ Vita ” Glass : 
+ in. thickn 


aaeet 
Peer creer ererereee 


eee eee reer eeseeeeeeeee 


4 i eocaiin wised * Vita” Glass ....++++* 


GLASS BRICKS. 
PB. 1—8 in. x 4gin. X 3f in. 
P.B. 2—S}in. x 5} in. X 34 in. 
P.B. 3—7Zin. X 74 in. X ae: 
P.B. 32—73 in. X 7} in. X 
Radiused Corner Bricks to match -— oa 








(6 lines) 





per foot super. 
PAINTS, &c. Bho 
s. a. 
Linseed Oil (5 pen .- per gallon 059 
Boiled Linseed Oil (5 galls.) 0 6 0 
Genuine Ground English White Lead . hg 3:14:23 
Genuine White Lead Paint, 1 tlie Vy cis 
Genuine Red Lead. ......+eseeere BS 218 0 
Linseed Oil Hoong y mans extra) . ie Uae a 
Size. XD quality .e..-++--+s+s fkn. 049 
Turpentine substitute can be obtained and prices vary 
according to quality from 3/8 gallon oyeeres. | Br 
SNOWCEM CEMENT PAINT ...... Per cwh 73 : 


<—.M.C. CAMOUFLAGE PAINT ...-> ° 














2 
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CURRENT AND PROPOSED 
NEW BUILDINGS 


Blackpool.—T.C. propose hostel at 
Clifton-st. Plans by J. Drake, B.S. 

Brierley Hill.—U.D.C, seeking permis- 
sion to carry out repairs to houses. 

Brighouse.—T.C. approved: Internal 
javatories for Brighouse Engineering 
Co., Ltd.—T.C. propose additional public 
conveniences at Clifton Common. . 

Bromsgrove.—R.D.C. rat cee be Dairy 
and store, for H. D. Barley; residential 
nursery, Hagley, for Birmingham T.C. 

Carlisle.—T.C. received approval of 
M.H. for war-time nursery at Shady 
Grove-rd. 

Cumberland.—_J. H. Haughan, County 
Architect, prepared plans for recondition- 
ing Silloth school, at £1,195.—E.C. to 
acquire site at Wigton for school. 

Durham.—County E.C. to carry out im- 
provements to out-offices at Preston 
school, at £265, and at Ramshaw school, 
at £400. Plans by the County Architect, 
3, Old Elvet.—County E.C. to carry out 
structural alterations at Durham John- 
ston, Hartlepool Henry Smith, Ryhope 
Robert Richardson and Wolsingham 
Grammar schools for meals provision. 

Manchester.—T.C. propose: Shelter 
and public conveniences at Southern 
cemetery extension, Chorlton-cum-Hardy; 
war-time nursery at Miles Platting, at 


£2,800. 

Middlesbrough.—Plans approved for 
huts at Beechwood, Whinney Banks 
schools and at Tranter-rd., for E.C. F. 
Mellor, Education Offices, Woodland-rd., 
is architect.—H. ©. Garbutt, 18, Albert- 
rd., Middlesbrough, prepared plans for 
workshop; Ind, Coope and Allsopp, Ltd., 
to reconstruct part of Grand Hotel, 
Zetland-rd. 

Newcastle-on-Tyne.—E.C. is consider- 
ing provision of additional classroom at 
Rdgefield school. Plans by Education 
Architect, Northumberland-rd., 
castle-on-Tyne. 

Newcastle - under - Lyme. — _ T.C. 
approved: Oonversion of ‘‘ The Mount,” 
Knutton-rd., into two houses, for M. E. 
Brett; alterations for the Council of Social 
Service ; propose improvements 
to public mortuary. 

Northampton.—Federation Council. of 
Northampton and District Free Churches, 
have acquired Eversley commercial hotel, 
Cheyne-walk, for social centre. 

Norwich.—E.C. propose three ‘ May- 
crete” hutments for temporary school 
extensions at Thorpe Hamlet Primary 
school, at £1,650. 

Richmond, Yorks.—R.D.C. to adapt 
Primitive Methodist chapel, Bargate, for 
council offices and council chamber. 

Rubery.—Worcestershire E.C. propose 
recast concrete building at Crofton 

ommon, for temporary school. 

Scarborough.—T.C. approved adapting 
ground floor at Crescent House for mater- 
nity and child welfare services, at £250. 
Plans by H. V. Overfield, B.E. 

South Sete 7 ae Son & Bradbury, 
King-st., South Shields, prepared plans 
for temporary garage. 

Staniey.—U.D.C. approved: Store shed 
and shelter to bakery, for N.A.A.F.I. 

Stoke-on-Trent.—T.C. propose altera- 
tions to library and equipment for 
domestic science at high school for girls. 
at £736. 

Wakefield.—E.C. propose erection of 
building for two special nursery classes 
at Snapethorpe infants’ school. 

Warwickshire.—Joint Education Com- 
mittee of C.C. and Coventry C.C. propose 
adaptation of premises at Knowle as re- 
mand home. Pree by A. C. Bunch (F.), 
County Architect, Shirehall, Warwick. 

Wellington, Salop.—Shropshire E.C. 
Propose prefabricated buildings at Don- 
uington for temporary school extensions, 
at £4,200. 

West Riding.—C.C. to adapt premises 
for maternity home, at £3,300.—C.C. to 
erect 50 war-time nurseries, at £77,500. 

,, Wood Green. — T.O. passed plans for 
lavatory block and shelter, for Standard 
Telephones and Cables. 


New- 


THE BUILDER 


BRITISH RESTAURANTS 
AND CANTEENS 


Brandon and _ Byshottles.—U.D.C. to 
establish two B.R. Plans by F. Hadley, 
architect. 

Carlisle.—E.C. considering school can- 
teens plan. 

Coalville—Leicestershire E.C. propose 
school canteen, at £1,200. 

Cumberland.—E.C. approved adapta- 
tion of premises at Ivegill, Dalston, 
Dovenby, Waberthwaite, Braithwaite and 
Bassenthwaite as school canteens. Plans 
by J. H. Haughan, 4, Alfred-st. North, 
Carlisle, County Architect. 

Donington.—Lines (Holland pen I, 
propose alterations to Grammar schoo 
for school feeding centre, at £325. 

Easington.—R.D.C. start B.R. at Deaf 
Hill. Plans by C. W. Clarke, 8S. 

Kirkcaldy. — Corporation to erect B.R. 
at St. Clair-st. 

Leicestershire.—E.C. 
canteens at 16 schools, 

Leigh.—T.C. preparing plans for B.R. 

Newcastle-under-Lyme. — T.C. propose 
adaptation of Primitive Methodist Sun- 
day-school premises, Wolstanton, for B.R. 

Newtown (Mont.). — U.D.C. ropose 
alterations to Wesley schools for kitchen 
and scullery. 

Preston.—T.C. propose adaptation of 
premises at Gordon-st., for communal 
feeding centre. 

Salford.—T.C. propose conversion of 
Independent Methodist Church, Seedley, 
Pendleton, into an additional schools’ 
meals centre. 

Selby. — U.D.C. submitted scheme to 
M.F. for conversion of Audus Memorial 
school into B.R. 

South Shields—M.O.W.P. approved 
one-storey canteen for the Middle Dock & 
Eng. Oo., Ltd. 

Sunderland.—M. of F. approved plans 
for B.R. at Ford (£529), Hylton (&617), 
and Tunstall (£520). 

Tynemouth.—T.C. to extend emergency 
feeding plans, at £346. 

Warrington.—E.C. propose adaptation 
of buildings at Walton Hall for a cooking 


propose school 


centre. 
Whaley Bridge. — U.D.C. received 
approval for conversion of Junior 


Imperial League club into school canteen. 
Wood Green.—T.C. to negotiate for use 
of High-rd. shop as B.R. 
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AFTER THE WAR, THE PLAN; AFTER 
THE PLAN, STEEL SCAFFOLDING 
TO BUILD A BETTER BRITAIN.. 


The 


STEEL SCAFFOLDING GO. 
LTD., 


23 OATLANDS DRIVE, WEYBRIDGE, SURREY 








TENDERS 


The Editor welcomes authentic informa- 
tion for this feeture from architects, sur- 
veyors orf contractors. Items should reach 
4, Catherine-street, Aldwych, W.C.2, not 
later than Tuesday morning. 

Tenders for A.R.P. work will be found 
under ‘‘A.R.P. Schemes.”’ 


* Denotes accepted. 

+ Denotes provisionully accepted. 

t Denotes recommended for acceptance. 

§ Denotes accepted eubject to modification. 

@ Denotes accepted by H.M. Government 

departments 

Bolton.—Additions to works: *H. Peers 
& Co., Ltd., Elton-st., Mill Hill, Bolton. 

Bolton.—Works canteen: *H. Mason & 
Sons, Ltd., 26, Moor-st., Bolton. 


Bromsgrove.—Workshops and_ store: 


*R, Blaynee, Greenbanks, Gorsey-la., 
Wythall, Bromsgrove. 

Durham. — Canteen at Craghead 
colliery: *J. Tully & Sons, Hope-st., 


Blackhill, Co. Durham. 


Durham.—Improvements to out offices 
at New Seaham Low Colliery school, for 


County E.C.: *J. Clark & Son, New 
Seaham, £275. 
East Yorkshire.—Building works: 


*Gee, Walker & Slater, Ltd., Uttoxeter 
Old-rd., Derby. 

E. Yorks.—Construction of concrete 
foundations, pads and brick tank, pits, 
ete., for benzole recovery plant, at gas- 
works, for U.D.C.: *E. Hunter, Belle 
View Works, Beacon-st., Scarborough. 

Gateshead.—Extensions to B.R.: *J. 
Sutton & Son, Ltd., Tinn-st., Gateshead. 

Leigh.—Erection of war-time nursery 
at Stone House, for T.C.: *Building De- 
partment, Leigh’ Corporation, Winder- 
mere-rd., Leigh. 

Leyton. — Erection of B.R. at Lea 
Bridge-rd., for T.C.: *E. A. Russell, Ltd., 
£960 


qLondon (Ministry of Wee et 
contracts placed by M.O.W.P. during 
week ending October 28 :— 

Cardiganshire : Electrical work, 
Edmundsons_ Electricit Corporation, 
Ltd., 30, Gillingham-st., 5.W.1. 

Glos: Electrical work, Edmundsons 
Electricity Corporation, Ltd., 3¢@, Gilling- 


ham-st., 8.W.1; The Berkeley Engineer- 
ing Co., Ltd., Vincent House, Vincent- 
sq., S.W.1; The Colston Blectrical Co., 
Ltd., 24, Orchard-st., Bristol 1. 


Glos.: H. & H.W.S., Skinner Board & 
Co., Exmoor-st., Bedminster, Bristol. 

Hampshire: Building work, Mussell- 
white & Son, Ltd., Basingstoke. 

Herefordshire: Building work, Sir R. 
McAlpine & Sons, Park-la., W.1. 

Herts: Building work, Winton Hayes, 
Ltd., Biggleswade; H. F, C. Foster, 
York-rd., Hitchin; G. H. Kempster, Ltd., 
: Building work, Durtnall, Bms- 
ted, Kent. 

Lancs: Building work, Wm. Thorpe & 
Sons, Ltd.,  Chester-rd., © Cornbrook, 
Manchester. 

Northumberland: Building work, T. 
Clements & Sons, Ltd,, Dene Joinery 
Works, Selborne-gdns., Newcastle-on- 
Tyne. 

Northumberland : Electrical work, 
Barkers Electric Service, Ltd., 84, West- 
st., Gateshead. 

Shropshire : Building work, Thomas 
Bates & Son, Ltd., Kenilworth Nelmes- 


cres., Hornchurch; Jones (Builders), 
Ltd., Newton Chambers, 43, Cannon-st., 
Birmingham. 


Warwickshire: Building work, T. W. 
Edwards, Audnam, Stourbridge; E. 
Harris & Son, 50, Cope-st., Coventry. 

Worcs: Building work, A. H. Guest, 
Ltd., Coalbournbrook Wharf, Amblecote, 
Stourbridge. 

Worcs: Electrical work, Edmundsons 
Electricity Corporation, Ltd., 30, Gilling- 
ham-st., 5.W.1; Abell & Smiths Electri- 
cal Co., Ltd., Electra House, Angel-pl., 
Worcester. 

Yorks: Building work, Wm. Birch & 
Sons, Ltd., York. 





“ENROL NOW IN 
FEDERATION OF 
GREATER LONDON 
MASTER BUILDERS 


MEMBERSHIP OVER 1.500 


EXCLUDING ASSOCIATES 


SUBSCRIPTION £3.3.0P.A. 


LARGEST 
. ORGANISATION OF ITS KIND 
waite on SPnomes SECRETARY. 


23. COMPTON TERRACE, UPPER STREET. N.1. 
CAM 2041/2 





JUST READY— 
A new issue of the 6th: edition containing 
Adaptation Tables revised upto October, 194) 


HOW TO ESTIMATE 


FOR EVERY CLASS OF 
BUILDING WORK 


By J. T. REA. 


Containing 730 pages with over 600 
illustrations. 

Large 8vo. Cloth gilt. Price 16/- net 
(By post 16/9). 
The 6th edition which appeared in 1937 repre- 
sented quite a new undertaking, brought up-to- 
date in every way, including a large amount of 
original d pl revision of prices, 
examples of analysis, and fresh details of costing, 
involving many thousands of figures, hundreds of 
calculations, and immense labour and research. 
Being self-contained, it avoids the weary hunt in 
other books for the vital, detailed knowledge 
which is usually hard, if not often impossible 
to find. 


B. T. BATSFORD, LTD. 
Architectural Publishers, 
15, North Audley St., London, W.1 





THE BUILDER 


London (War Dept.).—Works contracts 
placed by War Dept., for week ended 
October 24 :— 

Cumberland: Painting work, A. Bag- 
nall & Sons, Ltd., Shipley, Yorks. 

Cumberland: Building work, W. T. 
Deacy, Carlisle. 

Yorks: Hutting (erection), Lawson & 
Boddy, Darlington; W. R. B. Salmon & 
Co., Ltd., Ripon, Yorks; Paul Rhodes, 
Ltd., Leeds; Walter Ripley, Ltd., Leeds 1. 

Lines: Hutting- (erection), John 
Sheffield Construction Co., Litd., Seun- 
thorpe. 

Warwickshire: Roadwork and miscel- 
laneous. work, The East Midland Con- 
struction Co., Lower Green, Tipton, 
Staffs. 

Norfolk: Hutting (erection), H. C. 
Leach, Bishops Stortford. 

Norfolk: .Miscellaneous work, Fowler 
& Hawes, Wighton Wells, Norfolk; H. 
Bullen & Co., Cromer; H. €. Greengrass, 
Upper Helledon, Norwich. 

eds: Miscellaneous 
Building Co., Luton. 

Beds: Hutting (erection), Fredk. Lack, 
Northampton. 

Glamorganshire: Hutting (erection), 
Wm. T..Nicholls, Ltd., Gloucester. 

Middx : Building work, Brown & Lang- 
ford, Ltd., Ickenham, Middx. 

Middx: Miscellaneous work, Bennie 
Lifts, Ltd., London, 8.E.11. 

Surrey: Building work, H. Bacon & 
Son, Ltd., Coulsdon, Surrey. 

Surrey: Hutting (erection), J. Chuter, 
Farnborough, Hants. 

Sussex: Miscellaneous work, H. J. 
Paris, Ltd., Brighton; T. J. Braybon & 
Son, Ltd., Brighton; Saunders (Contrac- 
tors), Ltd., Burgess Hill, Sussex. 

Devon: Miscellaneous work, F. J. 
Stanbury, Plymouth. 

Manchester.—Repair work to cottages, 
Barton. G.-Noel Hill (F.), City Archi- 


work, Luton 


tect: *F. Goodyear & Sons, Ltd., Albion 
Works, Abbey Hey-la., Gorton. 

Market Drayton.—Conversion of build- 
ing at Cross-st., into public conveniences, 


for U.D.C. J. G. Bailey, 8.: *T. Healey 
& Son, Shropshire-st., Market Drayton, 
Salop. 

North Shields.—Extensions to saw- 
mills: *W. Jackson, 5, Audley-rd., Gos- 
forth, Newcastle-on-Tyne. 

Salford.—Erection of building junction 
of Broad-st., and Brindleheath-rd., for 
B.R., for T.C. W. A. Walker, City E.: 
*Building . Department, Co-operative 
a Society, Ltd., Vere-st., Salford 














Boyle’s «ai-rump” Ventilator 


OVER TWO MILLION IN USE 
ROBERT BOYLE & SON, 
Ventilating Engineers, Emergency Address: 34 MORLAND 
AV., E. CROYDON, SURREY. Tel.: Addiscombe 1133 

















November 6 1942 


South Shields. — Rebuilding of lava. 
tories, etc., for Home & Colonial Stores, 
Ltd.: *F. J. Hepple, Dunn-st., New- 
castle-on-Tyne. 

Tynemouth.—Repairs to Queen Victoria 
school, for E.C.: *B. Peel, Ltd., East 
Mill Works, North Shields. 

Warrington. — Erection of child nur. 
series at school nursery centres, for T.C, 
J. Y. Hughes, B.S.: *Walter Peak, 17, 
Church-st.; *Wright .Bros., Denbury, 
Manchester-rd., Stockton Heath (both of 
Warrington). 

Wood Green.—For erection of following, 
for T.C.: (a) Protected sleeping accom. 
modation at R.R. and D. depot, and 
ambulance depot, Bounds Green-rd,: 
*Alfred Pryke, £1,153; (b) new report and 
control centre: *Albert Monk, £1,930; (¢) 
electrical installation at above control 
centre: *Northmet Power Co., £163. 

Worcs.—Erection of building for school 
canteen at Barnt Green, for C.C. H. Rowe 
& Son, County Architects, 38, Foregate. 
st., Worcester: *J. & A. Brazier, Ltd, 
Worcester-rd., Bromsgrove. 
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155, LEADENHALL ST., LONDON, E.C] 
45, DALE STREET, LIVERPOOL 


Chief Administration : 
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HARDWOOD 
FLOORING 


STEVENS & ADAMS LTD. 
Point Pleasant, Wandsworth, $.W.18 
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CONSULT KM. CONTRACTORS 5, DEAN ST, LONDON, Wi 


GERrard 471} 
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Telephone : 
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TAYLOR WOODROW 
CONSTRUCTION LID. 


"Phone: WAXLOW 2366 (8 lines). 








BUILDING AND 


CIVIL ENGINEERING CONTRACTORS 
London Office: 10, ST. GEORGE ST., W. 


also at 


SOUTHALL, MIDDX. 
and Branches throughout the country 


Grams: “‘Taywood, Southall” 








